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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
January  13,  1987 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 
Jeffrey  Lee 
Charna  E.  Staten 
Mark  W.  Buell 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Donald  J.  Birrer 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


87-001 


call  to  Order:     2:05  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Mark  W.  Buell 

Excused:     Commissioner  Jeffrey  Lee  and  Commissioner  Charna  E.  Staten 

The  Minutes  of  the  regular  meeting  of  December  23,  1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Buell,   the  following 
resolution  was  adopted: 

87-0002      GM      Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  Professional  Services  Contract  with  Thelen, 
Marrin,  Johnson  &  Bridges,   for  assistance  with  the 
litigation  resulting  from  the  Cable  Car  Rehabilitation 
Project,   for  an  amount  not  to  exceed  $390,000,   for  a 
period  of  one  year. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,   seconded  by  Buell,   the  following 
resolution  was  adopted: 

87-0003      GM      Authorizing  the  Assistant  General  Manager,  Finance,  to 
apply  for,   accept,   and  expend  $24,549,000  of  Urban 
Mass  Transportation  Administration  Section  3  capital 
assistance  and  required  local  match  funds  to  purchase 
articulated  trolley  coaches;   and  requesting  the  San 
Francisco  Municipal  Railway  Improvement  Corporation  to 
allocate  local  match  financing  as  needed  for  this 
federal  grant. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,   the  following 
resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager,   Finance,  to 
apply  for,   accept,  and  expend  $1,050,000  of  Urban  Mass 
Transportation  Administration  Section  3  capital 
assistance  and  required  local  match  funds  for  design 
and  engineering  work  for   the  31-BALBOA  Electrification 
Project;   and  requesting  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  to  allocate  local 
match  financing  as  needed  for  this  federal  grant. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


87-002 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
r esolat ion  was  adopted : 

Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalinq 
$25,000.  ^ 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Approving  Revolving  Fund  payments  made  by  the  Manager, 
Bureau  of  Claims  and  Contracts,  totaling  $275,922.03, 
for  settlement  of  claims  against  the  Municipal 
Railway,   in  the  month  of  December  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Approving  compromise  settlements  in  the  amount  of 
$3,346.34  and  collections  in  the  amount  of  $13,524.64, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  December  1986  . 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-961,  Potrero  Shops:     Modification  to 
Compressed  Air  System. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-976,  Potrero  and  Kirkland  Divisions: 
Furnish  and  install  New  Bus  Washers. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


87-003 


On  motion  of  Toupin,  seconded  by  Buell,   the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-977,   Presidio  Division:  Modifications 
to  HVAC  System,  Transportation  Training  Center. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1928,   36-Inch  Steel  Main  Installation 
in  Existing  Tunnel  at  Bowdoin  Street,  Between  Tioga 
Avenue  and  Dwight  Street,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.  1  in  the 
amount  of  $15,989;   and  authorizing  final  payment  in 
the  amount  of  $21,418.55  to  Power-Anderson,  Inc., 
Contractor , 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Commending  Joseph  F.  Barletta  and  expressing  sincere 
appreciation  to  him  for  his  many  contributions  as  a 
Member  of  the  Public  Utilities  Commission  and  for  his 
dedicated  service  to  the  people  of  San  Francisco. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Commending  Rudolf  Nothenberg  for  his  many 
contributions  to  the  Public  Utilities  Commission  and 
the  City  and  County  of  San  Francisco;  and  extending 
best  wishes  to  Mr.  Nothenberg  in  his  new  role  of  Chief 
Administrative  Officer. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted : 

Authorizing  the  General  Manager  of  Public  Utilities  to 
prepare  and  circulate  a  Request  for  Proposals  for 
revenue  vehicle  cleaning  and  graffiti  removal. 

VOTE:     Ayes  -  Flynn,   Toupin,  Buell 


87-004 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted : 

87-0014      MR      Authorizing  the  permanent  loan  of  PCC  Streetcar  No. 

1014  and  miscellaneous  spare  parts  to  the  Sydney 
Tramway  Museum  to  help  celebrate  Australia's 
Bicentennial  and  for  educational  purposes , 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0015      MR      Authorizing  the  General  Manager  of  the  Municipal 

Railway  to  negotiate  and  execute  an  Agreement  with  the 
Mitsui  Greenland  Co.,  Ltd.,  for  the  exhibit  of 
Powell-type  Cable  Car  No.  12  at  Mitsui  Greenland's  two 
exhibition  centers  in  Japan  in  1987. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
r esolut ion  was  adopted : 

87-0016      CC      Authorizing  the  lease  of   .944  acres,  more  or  less,  of 
Water  Department  land  located  in  San  Mateo  County,  to 
Earl  Wilms,  dba  El  Rancho  Inn,   for  the  purpose  of 
parking,  for  a  term  of  five  years,  at  an  initial 
annual  rental  of  $11,400. 

VOTE:     Ayes  -  Flynn,  Toupin,  Buell 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Announcements 

President  Flynn  introduced  and  welcomed  Commissioner  Mark  W.  Buell 
who  was  sworn  in  January  7,  1987,  replacing  Commissioner  Joseph  F. 
Barletta  who  resigned. 

President  Flynn  reported  that  the  Commission  met  in  executive  session 
on  an  attorney-client  matter  on  January  8,   1987  and  continued  the 
matter  to  1:45  p.m.   today,   at  which  time  the  Commission  approved  a 
contract  for  outside  counsel  for  legal  work  regarding  the  cable  car 
r ehabilitation  project , 

******** 

Report  of  the  General  Manager 

Mr.   Donald  J.  Birrer,  General  Manager  of  Public  Utilities,  reported 
that  precipitation  at  Hetch  Hetchy  is  about  50%  of  normal.     He  noted 
that  there  is  the  potential  for  a  problem  this  year. 

******** 


87-005 


Public  Hearing 


Resolution  No.  87-0003  --  Authorizing  application  for  a  grant  from 
the  Urban  Mass  Transportation  Administration  for  section  3  capital 
assistance  and  required  local  match  funds  to  purchase  articulated 
trolley  coaches;   and  Resolution  No.  87-0004  —  Authorizing 
application  for  a  grant  for  design  and  engineering  work  for  the 
31-Balboa  Electrification  Project. 

Mr.  Anson  Moran,  Assistant  General  Manager,  Bureau  of  Financial 
Management,  stated  that  these  projects  were  approved  by  the 
Commission  in  the  capital  improvement  program  and  now  are  going 
through  the  funding  process. 

President  Flynn  opened  the  public  hearing.     There  being  no  public 
comments,   the  public  hearing  was  closed.     On  motion  of  Commissioner 
Toupin,   seconded  by  Commissioner  Buell,  Resolutions  Nos.  87-003  and 
87-0004  were  adopted. 

*******  ie 

President  Flynn  gave  notice  of  the  intention  of  the  Commission  to 
consider  amendment  of  the  Rules  of  Order  to  modify  Rule  16,  Order  of 
Business,  and  Rule  18,   Privilege  of  the  Floor  and  Public 
Participation,  at  the  Commission's  regular  meeting  of  January  27, 


******** 


Publ ic  Comments 

Mr.  John  Scott,  Director  of  San  Francisco  Electrical  Apprenticeship 
Program,  stated  that  he  wanted  to  discuss  item  9(g),  awarding  MR-953, 
which  was  approved  under  the  consent  calendar.     Mr.   Scott  said  that 
in  accordance  with  City  ordinance,  a  contractor  must  be  approved  to 
train  apprentices  in  order  to  bid  on  City  contracts.     He  said  that 
Man  Wah  Construction  Company  had  not  been  approved  by  the  State 
Division  of  Apprenticeship  Standards.     He  requested  reconsideration 
of  the  award , 

Mr.  George  Krueger,  Utilities  General  Counsel,  stated  that  Section 
6.46  of  the  San  Francisco  Administrative  Code  requires  a  contractor 
to  show  proof  that  they  are  signatory  to  an  apprenticeship  program. 
Section  6.47  of  the  Code  contains  permissive  language  which  would 
allow  the  Commission  to  award  to  a  firm  which  is  not  signatory  to  an 
apprenticeship  program.     Mr.  Leo  Jed,  Deputy  General  Manager,  Bureau 
of  Engineering  and  Construction  Management,  explained  that  the  State 
Labor  Code  provides  the  option  of  contributing  to  a  State  fund  to 
those  contractors  who  are  turned  down  by  the  apprenticeship  program. 

Commissioner  Toupin  stated  that  in  the  future  when  the  law  is  not 
fully  satisfied,  staff  should  present  the  item  as  an  exception,  or 
under  waiver , 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Buell,  the 
action  taken  under  the  consent  calendar  to  award  this  contract  was 
rescinded, 

Mr.   Birrer  requested  that  Mr.   Scott  submit  his  concerns  in  writing. 

Mr.   Man  Wah  Chin  stated  that  he  had  applied  for   the  apprenticeship 
program. 

This  matter  was  continued, 

******** 


87-006 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      2:48  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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CITY   AND   COUNTY   OF   SAN  FRANCISCO 


PublicHearingre:  ) 
Items  8a  and  b  ) 
Federal  Grant  Application  ) 

) 


Tuesday,   January  13,  1987 
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TUESDAY,    JANUARY    13,    1987  2:05    O'CLOCK  P.M. 

 oOo  

PRESIDENT  FLYNN:     The  following  matters  before 
the  Public  Utilities  Coinniission  are   recommended  for 
action  as  stated  by  the  General  Manager  of  Public 
Utilities  and  the  City  Attorney  where  appl icable . 

This   is   a   special  order  of   business.      This  is 
an  open  public  hearing-      Anyone  choosing  to  speak  to 
the   issues  at  hand  may  do  so. 

The  public  hearing   involves   Item  8a  and  b. 

Item  8a:      Authorizing  the  Assistant  General 
Manager,    Finance,    to  apply  for,    accept   and  expend 
$24,549,000  of  Urban  Mass  Trans portation  Admin  is  t rat  ion 
Section  3  capital   assistance  and  requiring   local  match 
funds  to  purchase  articulated  trolley  coaches;  and 
requesting  the  San   Francisco  Municipal  Railway 
Improvement  Corporation  to  allocate   local  match 
financing  as  needed  for   this  federal   project,  federal 
grant. 

Item  B,   8b,    same  public  hearing.  Authorizing 
the  Assistant  General  Manager,    Finance,    to  apply  for, 
accept,    and  expend   $1,050,000  of   Urban  Mass 
Transportation  Administration  Section  3  capital 
assistance  and  requiring  local  match  funds  for  design 
and  engineering  work  for  the  31-BALBOA  Electrification 
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 —   2 

Project;   and  requesting  the  San  Francisco  Municipal 
Railway   Improvement  Corporation  to  allocate  local  match 
financing  as  needed  for   this  federal  grant. 

This  is  a  public  hearing.     Someone  from  staff 
or,    Mr.    Moran,   would  you   like  to  give  us  a  brief 
overview,   please,  with  reference  to  the  public  hearing 
Items  8a  and  b. 

MR.  MORAN :     Thank  you ,   Commissioner  Flynn , 
Commissioners .     Both  of  these  items  are  not  new  to  the 
commission.     They  have  been  part  of   an  extensive 
capital  planning  program   in  which  we  participate  along 
with  the  Muni   Railway.      Both  of   these  projects  are  part 
of   the  capital   improvement  program  which  was  approved 
by  this  commission  last  spring. 

Both  of   these  projects  have  been  reviewed  by 
the  Metropol itan  Transportation  Commission  and  are  part 
of   their  trans portation  funding  priorities,    and  the 
designation  of  Section   3   funding  was  one   that  was  made 
in  close  cooperation  with  MTC.     This   is   really  the 
final   step  before  we  can  submit  an  appl ication  to  UMTA 
for  their   review  and  approval. 

As   I  say,    these  are  not  new  projects  either  to 
the  transportation  community  or  to  the  commission.  I 
would  be  very  willing  to   respond  to  any  additional 
questions  about  funding.     Muni  Railway  is  here  and  is 
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ready  to  speak  to  any  of  the  specifics  of   the  two 
projects. 

PRESIDENT  FLYNN:     Just  for   the  benefit,  Mr. 
Moranr   of  our  new  commissione r,  will  you  roughly 
overview  what  you  mean  by  local  match  funds. 

MR,   MORAN:      Federal  grants  generally   require  a 
20  percent  match  of   funds.     The   requirement   is  that  you 
can't  use  federal  money  to  match  federal  money.  We 
have  several   sources  available   to  us  to  meet  the  match 
requirement.      It  could  be  general  fund,    although  we 
rarely,    if   ever,    have  asked  for  that.     State  funds  from 
a  variety  of   sources  are  available  as  match  money. 
Funds  from  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  are  also  a  viable  source. 
Generally,    in  grant  applications  what  we  do  is  request 
authority  to  use  any  and  all  of   those   funds  so  that  we 
won't  have  to  come  back  for  that  type  of   a  decision. 
Our  preference   is  to  use  state  funding  wherever 
possible . 

PRESIDENT  FLYNN:     Thank  you  very  much. 

Any  questions  of  the  Commissioners? 

Anyone   in  the  public  choose  to  speak   to  the 
issues  before  the  commission?     This  is  a  public 
hearing.     The  public   is  free  to  say  anything  you  would 
like  to  say  before  the  hearing  is  closed.  Anyone 
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choosing  to  speak   at  the  public  hearing? 
Thank  s ,   Mr .   Mo ran. 
Commissioners . 

COMMISSIONER  TOUPIN:      I  will  move  approval  of 
the  8a  and  8b  authorization,    Mr.  Chairman. 
COMMISSIONER  BUELL:  Second. 
PRESIDENT  FLYNN:      All   in  favor? 
The  ayes  have  it. 
Thank  you  ve ry  much . 

[Whereupon,    the  proceeding  adjourned  at  2:10 
o'clock  p.m.] 

 oOo  
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STATE  OF  CALIFORNIA 
COUNTY  OF  MARIN 


) 

)  6S  . 
) 


I,   DAWN  A.   McNAMEE,    do  hereby  certify   that  the 


foregoing  transcript  was  reported  in  shorthand  at  the 
time  and  place  therein  stated.     I  further   certify  that 
the  foregoing  is  a  full,   true  and  accurate 
transcript  ion  of  the  proceedings  to  the  best  of  my 
ability. 


attorn ey  for  either  or  any  of  the  parties  named  in  said 
action,  nor  in  any  way  interested  in  the  outcome  of  the 
ca  use   named  in  said  caption. 

IN  WITNESS  WHEREOF,    I  have  hereunto   set  my 
hand  and  affixed  my   seal  of   office   this  ^  ^  


I   further   certify   that   I   am  not   of   counsel  or 


day 


ORN'A 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 


Resolution  No.       87-OOQlMR  1-13-87 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Margureite  Stevenson     80C0242-1         1-7+         5-  5-81  A  $25,000.00 

$25,000.00 

Judgments 
None 


$25,000.00 


Total  Settlements:  (1) 


Index       560946       Sub-object       14  5  0 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  13,  1987. 


Romaine  A.    Boldridge,  Secretary 


1-13-87 


PUBLIC  UTILITIES  COMMISSION 

CITY      AND      COUNTY      OF       SAN  FRANCISCO 


RESOLUTION  NO .  87"-0002 


WHEREAS,   This  Commission  desires  to  employ  Counsel  for 
temporary  and  expert   services  to  assist  the  Commission  with  the 
litigation  resulting  from  the  Cable  Car  Rehabilitation  Project  and 
to  attend  to  related  matters  as  may  arise  and  as  they  may  relate  to 
the  Cable  Car  Rehabilitation  Project;  and 

WHEREAS,   The   law  firms  of  Thelen,   Marrin,   Johnson  &  Bridges 
and  Alexander,  Millner  &  McGee  have  construction  litigation 
exper  ience ;  and 

WHEREAS,   Thelen,   Marrin,   Johnson  &  Bridges  will  associate  with 
the  minority  business  enterprise  firm  of  Alexander,   Millner  S<  McGee 
to  assist   in  the  litigation  resulting  from  the  Cable  Car 
Rehabilitation  Project;  and 

WHEREAS,   $90,000  of  San  Francisco  Municipal  Railway 
Improvement  Corporation  funds   is  presently  available  in  the  cable 
car  project  budget;  and 

WHEREAS,   $300,000  of  Transportation  Development  Act   funds  will 
be  available,    subject  to  adoption  by  the  Board  of  Supervisors  of  a 
supplemental  appropriation,   currently  pending,   NOW,   THEREFORE,   BE  IT 

RESOLVED,   That  the  General  Manager  of  Public  Utilities 
Commission  is  authorized  to  execute  a  Professional  Services  Contract 
between  the  City  and  County  of  San  Francisco,    through  its  Public 
Utilities  Commission,   and  Thelen,   Marrin,   Johnson  &  Bridges,    for  one 
year  for  an  amount  not  to  exceed  $390,000.     Subject  to  certification 
of  funds  by  the  Controller,    funds  are  available  in  the  cable  car 
pro j ect  budget  from  San  Francisco  Municipal  Railway  Improvement 
Corporation  and  the  Transportation  Development  Act. 


1  hereby  certify  that  the  Foregoing  resolution  was  adopted  by  the 
Public     Utilities     Commission     at      its     meeting  of   

1  3  1987 


P  u  b  I  i  c     Utilities     c  mm m 


secretary,      P  u  b  I   i  c     Utilities  C«mmission 


9  8  2  7  p 


PUBLIC  UTILITIES  COMMISSION 

OTf  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  87-0003 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended  and  Section  103(e)(4)  of  Title  23  of  the  United  States  Code, 
for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  capital  assistance  projects 
pursuant  to  Section  3  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended  and  Section  103(e)(4)  of  Title  23  of  the  United  States  Code;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicants,  including  the  provision  by  it  of  the 
local  share  of  project  costs;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964. 
that  in  connection  with  the  filing  of  an  application  for  assistance  under 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give 
an  assurance  that  it  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  and  the  U.S.  Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,  it  is  the  goal  of  the  applicant  that  minority  business 
enterprises  be  utilized  to  the  fullest  extent  possible  in  connection  with 
this  project,  and  that  definitive  procedures  shall  be  established  and 
administered  to  ensure  that  minority  businesses  shall  have  the  maximum 
possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  existing  trolley  service  is  overcrowded  on  lines  such  as 
the  14-Mission  and  30-Stockton.    Based  upon  ridership  data,  the 
Transportation  Research  Board  would  consider  these  lines  to  be  operating 
at  Level  of  Service  E.    This  is  described  as  a  condition  approaching 
manufacturers'  recommended  maximums  and  passenger  comfort  is  a  low 
levels;  and 

WHEREAS,  this  grant  application  proposes  the  Acquisition  of  60 
Articulated  Trolley  Coaches  in  order  to  alleviate  crowded  conditions 
mentioned  above;  and 

WHEREAS,  the  purchase  of  60  articulated  trolleys  will  be  sponsored 
by  the  section  3  program,  authorized  by  the  Urban  Mass  Transportation  Act 
of  1964,  as  amended;  and 

WHEREAS,  it  is  required  by  the  federal  government  that  the  Public 
Utilities  commission  hold  a  public  hearing  to  allow  public  comment  on  the 
proposed  federal  grant;  and 

WHEREAS,  this  requirement  will  be  met  by  the  January  13,  1987  public 
hearing;  and 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  the  San  Francisco  Department  of  City  Planning,  using 
guidelines  established  for  implementation  of  the  California  Environmental 
Quality  Act  of  1970  [CEQA] ,  has  determined  that  the  acquisition  of 
articulated  trolleys  is  categorically  exempt  from  CEQA  pursuant  to 
Section  15302Cc)  of  the  State  EIR  Guidelines;  and 

WHEREAS,  the  Articulated  Trolley  Purchase  project  is  included  in  the 
Municipal  Railway  Capital  Improvement  Program,  1986-91,  adopted 
previously  by  the  Public  Utilities  Commission,  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,  is  authorized  to  apply  for,  accept,  and  expend 
$24,549,000  of  UMTA  Section  3  (Section  103(e)(4)  of  Title  23  of  the 
United  States  Code)  capital  assistance  and  required  local  match  funds  to 
purchase  articulated  trolleys  as  detailed  in  Attachment  A;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,  is  authorized  to  execute  and  file  an 
application  on  behalf  of  the  City  and  County  of  San  Francisco  with  the 
U.S.  Department  of  Transportation  to  finance  the  articulated  trolley 
coach  purchase  project;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file  with  such 
application  an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI  of  the 
Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection  with 
this  request;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set 
forth  and  execute  affirmative  minority  business  policies  in  connection 
with  the  project's  procurement  needs;  and  be  it 

FURTHER  RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  are  requested  to  allocate  local  match 
financing  as  needed  for  this  federal  grant. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ■  ■  


Secretary.  Public  Utilities  Commission 


ATTACHMENT  A 

Phase  II  Articulated  Trolley  Coach  Purchase  Project 
Vehicle  Acquisition 
With  UMTA  Section  3  Capital  Assistance 


Total 


Vehicle  Acquisition: 

tfoo  cQo  nnn 
^ttjOoy ,uuu 

Force  Account: 

280,000 

Third  Party  Project  Management 

300,000 

Indirect  Cost 

685,000 

Contingency 

695,000 

Total 

324,549,000 

Federal  (75%) 

18,411,750 

Local  (25%) 

6,137,250 

PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUWTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87-0004 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended  and  Section  103(e)(4)  of  Title  23  of  the  United  States  Code, 
for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  capital  assistance  projects 
pursuant  to  Section  3  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended  and  Section  103(e)(4)  of  Title  23  of  the  United  States  Code;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicants,  including  the  provision  by  it  of  the 
local  share  of  project  costs;  and 

WHEREAS,  It  Is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964, 
that  in  connection  with  the  filing  of  an  application  for  assistance  under 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give 
an  assurance  that  It  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  and  the  U.S.  Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,  It  is  the  goal  of  the  applicant  that  minority  business 
enterprises  be  utilized  to  the  fullest  extent  possible  in  connection  with 
this  project,  and  that  definitive  procedures  shall  be  established  and 
administered  to  ensure  that  minority  businesses  shall  have  the  maximum 
possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  the  conversion  of  dlesel  service  to  trolley  operation 
offers  the  opportunity  to  reduce  operating  costs  as  well  as  to  reduce  air 
pollution  and  fossil  fuel  consumption;  and 

WHEREAS,  the  Electrification  of  the  31-Balboa  will  save 
approximately  $300,000  annually  in  operating  costs,  and  will  result  in 
environmental  benefits  mentioned  above;  and 

WHEREAS,  this  grant  application  proposes  the  preparation  of 
engineering  and  design  for  the  Electrification  of  the  31-Balboa  project; 
and 

WHEREAS,  it  is  required  by  the  federal  government  that  the  Public 
Utilities  Commission  hold  a  public  hearing  to  allow  public  comment  on  the 
proposed  federal  grant;  and 

WHEREAS,  this  requirement  will  be  met  by  the  January  13,  1987  public 
hearing;  and 

WHEREAS,  the  preparation  of  design  and  engineering  will  be  sponsored 
by  the  Section  3  program  authorized  by  the  Urban  Mass  Transportation  Act 
of  1964,  as  amended  or  by  the  Section  103(e)(4)  program  of  Title  23  of 
the  united  States  Code;  and 


PUBLIC  UTILITIES  COMMISSION 


CtrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  on  October  14,  1986,  the  Public  Utilities  Commission 
directed  staff  to  initiate  environmental  review  for  the  project  pursuant 
to  the  National  Environmental  Protection  Act  (NEPA)  and  the  California 
Environmental  Quality  Act  (CEQA);  and 

WHEREAS,  PUC  Staff  initiated  environmental  review  pursuant  to  NEPA 
with  the  Urban  Mass  Transportation  Administration  (UMTA)  in  November 
1986,  and  submitted  an  Environmental  Assessment  on  January  6,  1987;  and 

WHEREAS,  the  San  Francisco  Department  of  City  Planning,  using 
guidelines  established  for  implementation  of  the  California  Environmental 
Quality  Act  of  1970  [CEQA],  has  determined  that  project  Design  and 
Engineering  work  is  categorically  exempt  from  CEQA  pursuant  to  Section 
15306  of  the  State  EIR  Guidelines;  and 

WHEREAS,  the  31-BAlboa  Electrification  project  is  included  in  the 
Municipal  Railway  Capital  Improvement  Program,  1986-91,  adopted 
previously  by  the  Public  Utilities  commission,  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  commission,  is  authorized  to  apply  for,  accept,  and  expend 
$1,050,000  of  UMTA  Section  3  (Section  103(e)  (4)  of  Title  23  of  the 
United  States  Code)  capital  assistance  and  required  local  match  funds  for 
design  and  engineering  work  for  the  31-Balboa  Electrification  project  as 
detailed  in  Attachment  A;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,  is  authorized  to  execute  and  file  an 
application  on  behalf  of  the  City  and  County  of  San  Francisco  with  the 
U.S.  Department  of  Transportation  to  finance  the  design  and  engineering 
work  for  the  Electrification  of  the  31-Balboa  project;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file  with  such 
application  an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI  of  the 
Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection  with 
this  request;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set 
forth  and  execute  affirmative  minority  business  policies  In  connection 
with  the  project's  procurement  needs;  and  be  it 

FURTHER  RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  are  requested  to  allocate  local  match 
financing  as  needed  for  this  federal  grant. 


at  its  meeting 


ATTACHMENT  A 


Phase  II  31 -Balboa  E.1  ectri f ication  Project 
Corrpletion  of  Design  and  Engineering  Work 
With  UNTA  Section  3  Capital  Assistance 


Engineering  Services: 
Indirect  Cost 
Contingency 


Total 

Federal  (75%) 
Local  (25%) 


Total 
3637,000 
303,000 
110,000 
31.050.000 
787,500 
262,500 


PUBLIC  UTILITIES  COMMISSION 


CTTY  AND  COlirm  OF  SAN  FRANCtSCO 


87-0005 


RESOLUTION  No. 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,    1977,   payment  of  claims  in  the  amount  of 
$275,922.03,  made  by  the  Municipal  Railway,  month  of 
December,    1986,   per  Revolving  Fund  Direct  Payment 
Nos.:    CL0058,   CL0062,   CL0074,   CL0077,   CL0078,  CL0084, 
CL0088  and  Direct  Payment  Nos.   CL0063,  CL0064,  CL0065, 
CL0066  ,   CL0067  ,   CL0072  ,   CL0073  ,   CLOG 75 , CL007 9  ,  CL0080, 
CL0081,  CL0082  and  CL0085. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Com 


at  its  meeting  of 


i" '.RV  \Z  1987 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-^006 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise  settlements,  Month  of 
December  1986,  total  amount  billed:    $3,781.77  total  compromise 
settlements:  $3,346.34  and  approves  collections  Month  of  December 
1986,  amount  of  $13,524.64  for  payment  from  miscellaneous  debtors, 
per  lists  dated  January  2,  1987. 


/  hereby  cerHfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

y,  J  3  1987 


at  its  meeting  of . 


Secretary.  Public  Utilities  C<^mission 


PUBLIC  U  I  .L-M  1^.^ 

CTTV  ANO  OOUMTV  OF  SAM  FRANCISCO 


RESOLUTION  No.  87-0007 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-961  the  rehabilitation 
and  modification  of  the  existing  compressed  air  system  at  the  Potrero 
Shops  is  to  be  performed;   now,   therefore,   be  it 

RESOLVED.  That  the  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
foil ows : 

Municipal  Railway  Contract  No.  MR-961.  Potrero  Shops:  Modification  to 
Compressed  Air  System,  and  be  it  further 

RESOLVED.  That  in  accordance  with  the  provisions  of  Chapter  31.  Section 
31-22  (a)  of  the  San  Francisco  Administrative  Code,   this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  as  set  forth  in  the  permanent  list  of 
categorical  exemptions  adopted  by  the  City  Planning  Commission  on  August 
28.    1980,   and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  u-as  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  87-0008 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-976  the  furn 
installation  of  a  trolley  coach  washing  system  at  the  Potrero 
the  furnishing  and  installation  of  a  diesel  coach  washing  sys 
Kirkland  Division  is  to  be  performed;   now,   therefore  be  it 

RESOLVED.  That  this  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
follows : 

Municipal  Railway  Contract  No.  MR-976.  Potrero  and  Kirkland  Divisions: 
Furnish  and  Install  New  Bus  Washers,   and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31.  Section 
31.22   (a)  of  the  San  Francisco  Administrative  Code,   this  project  qualifies 
for  categorical  exemption  from  the  California  Environmental  Quality  Act 
under  the  provisions  of  paragraphs  1-D  and  2-B. 


ishing  and 
Division  and 
tem  at  the 


/  hereby  certify  that  the  foregoing  resoluHon  was  adopted  by  the  Public  Utilities  Commission 

:  1  3  1987 

at  its  meeting  of  „  — 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  . 


87-0009 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-977  the  furnishing  and 
installation  of  a  complete  new  air  conditioning  system  and  improvements  to 
the  existing  heating  and  ventilation  system  at  the  Transportation  Training 
Center  are  to  be  performed;   now,   therefore  be  it 

RESOLVED.  That  this  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
follows : 

Municipal  Railway  Contract  No.  MR-977,  Presidio  Division:  Modifications 
to  HVAC  System.  Transportation  Training  Center,  and  be  it  further 

RESOLVED.  That  in  accordance  with  the  provisions  of  Chapter  31.  Section 
31.22   (a)  of  the  San  Francisco  Administrative  Code,   this  project  qualifies 
for  categorical  exemption  from  the  California  Environmental  Quality  Act 
under  the  provisions  of  paragraphs  1-D  and  2-B. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUMTY  OF  SAN  FMNCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1928,  36-Inch  Steel  Main  Installation  in 
Existing  Tunnel  at  Bowdoin  Street,  Between  Tioga  Avenue  and  Dwight 
Street.  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  1  in  the  amount  of  $15,989.00  and  authorizes  final 
payment  in  the  amount  of  $21,418.55  to  the  Contractor.  Power-Anderson. 
Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  3ANUARY  1  3  1987  

at  Its  meetinf^  of  —  • — 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 


87-0011 

RESOLUTtON  Na     ^  *  


WHEREAS ,  Joseph  F.  Barletta,  a  highly  respected 
member  of  San  Francisco's  business  cominunity,  was  appointed 
to  the  Public  Utilities  Commission  by  Mayor  Dianne  Feinstein 
on  April  16,   1984;  and 

WHEREAS,  He  was  President  of  San  Francisco  Newspaper 
Agency,  a  member  of  the  American  Bar  Association  experienced 
in  the  area  of  management  labor  relations,  and  active  in 
many  civic  and  academic  organizations;  as  such,  he  was  able 
to  bring  this  expertise  to  the  Public  Utilities  Commission 
and  make  a  significant  contribution  to  the  operation  of  the 
departments  under  its  jurisdiction;  and 

WHEREAS,  He  resigned  from  the  Commission  due  to  his 
acceptance  of  a  business  opportunity  in  Southern  California; 
now,   therefore ,  be  it 

RESOLVED,  That  the  Members  of  the  Public  Utilities 
Commission  hereby  commend  Joseph  F,  Barletta  and  express 
their  sincere  appreciation  to  him  for  his  many  contributions 
as  a  Member  of  the  Public  Utilities  Commission  and  for  his 
dedicated  service  to  the  people  of  San  Francisco;  and,  be  it 
further 

RESOLVED,  That  the  Members  of  this  Commission  extend 
to  him  their  personal  best  wishes  for  success  and  happiness 
in  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiliHes  Commission 

1  3  1987 

at  its  meeting  of  ^  


Public  Utilities  (fim 


>m  mission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 


WHEREAS ,   Rudolf   Nothenberg   served   as  General  Manager 
of   Public   Utilities    from  January ,    1983  to  January,    1987,  and 

WHEREAS ,   During   this   period,   he   strengthened  the 
diverse   organization   of   the   Public   Utilities   Commission  by 
implementing   organizational   development   programs  for 
Improving   the   operation  of   the   Public   Utilities   Commission  to 
the   benefit   of   the   Public   Utilities   Commission  and   the  public 
it   serves  ;  and 

WHEREAS ,    He   recruited   many   talented   individuals  and 
supported   the   staff   of   the    Public   Utilities  Commission 
enabling   the   growth  and  development   of   so  many  individuals 
who  have   contributed  greatly   to   the   Public  Utilities 
Commission   and   its   services;  and 

WHEREAS,    He   devoted  his   full   time   and   energies   to  the 
Public   Utilities   Commission  and   exhibited  his  strong 
dedication   to   serving   the   people   of   San   Francisco   by  working 
beyond   the   call   of   duty;    now,    therefore,    be  it 

RESOLVED,    That   the    Public   Utilities  Commission 
commends   Mr.    Nothenberg   for  his  many   contributions   to  the 
Public   Utilities   Commission   and   the    City   and   County  of  San 
Francisco,    and   expresses   its   gratitude   and   appreciation  for 
his   service   to   the   City  and   County;   and   be   it  further 

RESOLVED,    That   the   Public   Utilities  Commission 
extends   to  Mr.   Nothenberg   its   best   wishes   In  his  new  role. 
Chief   Administrative   Officer,    City   and   County   of  San 
Francisco . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


JANUARY  1  3  1987 


Public  Utilities  CMmr, 


>mmission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


87-0013 

RESOLUTION  Na   


WHEREAS.  The  San  Francisco  Municipal  Railway,   in  order  to 
provide  quality  transit  services  to  the  citizens  of  the  City,  has 
made  vehicle  cleaning  and  graffiti  removal  a  top  priority;  and 

WHEREAS.  Current  efforts  are  unable  to  keep  pace  with  the 
accumulation  of  dirt,   grime  and  graffiti;  and 

WHEREAS.  Contractors  have  access  to  specialized  cleaning 
equipment  and  graffiti- removal  chemicals  not  available  to 
in-house  personnel ;  and 

WHEREAS.  There  are  sufficient  funds  in  the  San  Francisco 
Municipal  Railway's  operating  budget,  under  Object  130, 
Materials  and  Supplies,   to  cover  the  cost  of  a  contract  for 
cleaning  services,  which  is  expected  not  to  exceed  $400,000;  now, 
therefore,   be  it 

RESOLVED.  That  the  Public  Utilities  Commission  authorizes 
the  preparation  and  circulation  of  a  Request  for  Proposals  for 
vehicle  cleaning  and  graffiti  removal. 


2096F 


/  hereby  certify  that  the  foregoing  re< 
at  its  meeting  of  


I'as  adopted  by  the  Public  Utilities  Commission 

■  1  m 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0014 


WHEREAS,  Commission,  io  its  management  and  operation  of  the  Municipal 
Railway  of  San  Francisco,  is  in  the  process  of  updating  its  trolley  vehicles; 
and 

WHEREAS,  a  portion  of  the  trolleys  and  miscellaneous  spare  parts  of  its 
existing  fleet  have  become  outdated  or  surplus  to  its  operations;  and  are 
currently  being  held  in  storage  on  Pier  70;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  and  Sydney,  Australia  are 
"sister  cities"  ;  and 

WHEREAS,  the  Sydney  Tramway  Museum  ("Museum")  is  preparing  to  celebrate 
Australia's  Bicentennial  in  1988;  and 

WHEREAS,  "Museum"  is  desirous  of  taking  possession  of  one  of  such  surplus 
trolleys  and  miscellaneous  spare  parts  to  be  used  to  help  celebrate  said 
Bicentennial  and  for  educational  purposes;  and 

WHEREAS,  it  is  in  the  spirit  of  the  sister  city  agreement  and  in  the 
public  interest;  now  therefore,  be  it 

RESOLVED,  That  PCC  Car  No.  1014  and  miscellaneous  spare  parts  subject  to 
availability  are  hereby  loaned  to  "Museum"  to  help  celebrate  Australia's 
Bicentennial  and  for  educational  purposes,  to  be  used  either  as  a  display  or 
for  use  as  an  operating  vehicle;  and,  be  it  further 

RESOLVED,  That  "Museum"  will,  after  written  notice  and  no  later  than  two 
years  from  the  date  of  this  resolution;  at  its  sole  cost  and  expense,  remove 
the  trolley  and  miscellaneous  spare  parts  from  the  premises  of  the  Municipal 
Railway  on  Pier  70,  San  Francisco,   California  and  transport  it  to  its  intended 
place  of  use,  and  assume  all  liability  connected  with  said  equipment;  and,  be 
it  further 

RESOLVED,  That  the  term  for  which  said  trolley  and  miscellaneous  spare 
parts  are  loaned  is  indefinite,  provided,  however,  the  term  of  the  loan  shall 
expire  90  days  after  written  notice  to  "Museum"  from  Commission;  and  be  it 
further 

RESOLVED,  That  while  said  trolley  is  being  used  under  the  auspices  of 
"Museum"  it  shall  bear  a  placard  stating  that  the  trolley  is  the  property  of^^ 
City  and  County  of  San  Francisco  Municipal  Railway  and  is  on  loan  to  "Museum". 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

-JA'.H  1  3  i987 


at  its  meeting  of . 


Sec  re  ta  r\.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  87-0015 


VfflEREAS,  Mitsui  Greenland  Co.,  Ltd.,  otherwise  known  as  Mitsui 
Greenland",  has  expressed  a  desire  to  exhibit  a  San  Francisco  Municipal 
Railway  Powell-type  cable  car  at  its  two  exhibition  centers  m  Japan  1987, 
with  exhibition  at  a  "California  Fair"  which  will  run  from  March  20,  1987 
through  June  14,  1987  at  its  Kyushu  center,  and  with  the  possibility  of  a 
sixty-day  loan  extension  to  allow  exhibition  at  its  Hokkaido  center;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  is  desirous  of  allowing 
Mitsui  Greenland  to  exhibit  a  Powell-type  cable  car  at  its  two  exhibition 
centers  in  Japan  along  with  other  California  exhibits,  entertainment,  and  food 
products;  and 

IWEREAS,  the  loan  of  Cable  Car  No.  12  will  result  in  several  benefits  to 
the  city  and  County  of  San  Francisco:  a)  to  foster  goodwill  in  relations 
between  Japan  and  the  City  and  County  of  San  Francisco;  b)  to  encourage 
tourism  between  Japan  and  the  City  and  County  of  San  Francisco;  and  c)  to 
thank  Japan  for  the  recent  donation  of  a  historic  trolley  car  to  the  City  and 
County  of  San  Franciso;  and 

WHEREAS,  Mitsui  Greenland  shall  have  all  rights  to  advertise  and  promote 
the  cable  car  and  sell  any  souvenir  programs  and  decorative  goods  while  the 
cable  car  is  an  exhibit  at  Mitsui  Greenland's  two  exhibition  centers  m  Japan 
during  1987; 

WHEREAS,  it  should  be  noted  that  the  loan  of  Cable  Car  No.  12  will  in  no 
way  jeopardize  the  normal  operations  of  our  cable  car  system  m  San  Francisco; 
therefore  be  it 

RESOLVED,  that  the  San  Franciso  Public  Utilities  Commission  authorizes  the 
General  Manager  of  the  San  Francisco  Municipal  Railway  to  negotiate  and  sign 
an  agreement  with  Mitsui  Greenland  Co,  Ltd.  for  the  exhibit  of  Powell-type 
Cable  Car  No.  12  at  Mitsui  Greenland's  two  exhibition  centers  in  Japan  in  198/. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of  — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


87-0016 


RESOLVED,   That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the   .944  acres, 
more  or  less,    lease  to  Earl  Wilms,   dba  El  Rancho  Inn, 
for  purpose  of  parking  as  set  forth  in  the  lease  (copy 
of  which  lease  is  on  file  with  the  San  Francisco  Water 
Department)  of  certain  land  under  the  jurisdiction  of 
the  San  Francisco  Water  Department,    located  in  San  Mateo 
County,   for  a  term  of  five  (5)  years,   commencing  January  1, 
1987  and  terminating  on  December  31,    1991  at  an  initial 
annual  rental  of  $11,400.     Annual  rental  shall  be  increased 
annually  in  direct  proportion  to  any  percentage  increase 
(maximum  10%  per  year,   minimum  4%  per  year)   in  the  Cost 
of  Living  Index  (CPI),   plus  reimbursement  of  taxes  and 
assessments  thereon . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of   ^  ^'  '  "   


Secretary.  Public  U tHities  Corfmission 


PUBLIC    UTII-ITIES  CUMMI99IUri 


SAN  Francisco  Water  department 


MEMORANDUM 


DATE:  January  21,  1987 

TO:  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 

SUBJECT:  Monthly  Report  of  December  Activities 


OPERATIONS 

Storage.     The  month-end  status  of  local  storage  reservoirs  is  shown  on 
the  accompanying  figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  December  amounted  to  17.2  biMion 
gallons  or  58%  of  capacity.     This  is  less  than  the  17.6  billion  gallons 
and  59%  of  capacity  in  storage  at  the  end  of  November.     For  the 
Suburban  system  as  a  whole,  storage  amounted  to  48.6  billion  gallons 
and  62%  of  capacity  compared  to  50.5  billion  gallons  and  65%  ot 
capacity  at  the  end  of  last  month. 

Production.     Water  supplied  by  Hetch  Hetchy  and  the  production  of  local 
water  treatment  plants  are  shown  on  the  accompanying  figure  2.  In 
January  1987,  the  Hetch  Hetchy  delivery  system  will  be  shut  down  for 
pipeline  and  tunnel   inspections.     During  the  six-week  shut  down  period, 
the  treatment  plants  will  produce  all  water  required  to  satisfy 
demand.     (NOTE:     A  portion  of  Hetch  Hetchy  supply  is  diverted  to  local 
reservoirs  for  seasonal  storage). 

Consumption.  Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  figure  2. 

PROJECTS  AND  PROGRAMS 

Capital  Improvement  Program.     The  Department's  FY  1987-88  submittal  to 
the  Capital   Improvement  Adv i scry  Committee  exhibits  a  35  percent 
increase  in  total  estimated  six-year  appropriations.     This  increase 
results  from  expansion  of  the  water  main  replacement  Program, 
re-programming  of  projects  cut  from  the  Department  s  FY  1985-87 
request,  and  identification  of  several  costly  projects.     The  final 
submittal   incorporates  staff's  efforts  to  minimize  year-to-year 
variations  in  the  program's  revenue  requirement.     The  schedule  tor 
appropriations  reflects  (1)  no  rate  increase  for  City  customers  for  FY 
1987-88,   (2)  operational  deadlines  for  project  completion,   U)  other 
priority  setting  factors  and  (4)  the  staging  of  appropriations  where 
necessary. 


Environmental   Protection  Agency  (EPA)   Projects.     The  EPA,  through 
its  consultant  Cu  1  p -Wesner- Cul  jp /HDR  .   1s  evaluating  conditions  under 
which  the  agency  might  permit  exceptions  to  mandatory  filtration  of 
surface  water  supplies.      In  response  to  the  consultant's  inquiry, 
the  Department   is  providing  operational   and  water  qua  1 i ty  s amp! i ng 
information  to  support  this  study.     The  State  of  California 
maintains  primacy  with  regard  to  drinking  water  quality  standards. 
A  separate  portion  of  the  EPA  is  conducting  follow-up  investigations 
to  its  previous  environmental  risk  assessment  in  Santa  Clara 
County.     The  report  for  that  study  stated  that  the  t r i ha  1 ome t h anes 
(THM's)  in  the  drinking  water  were  a  greater  health  risk  than  any 
other  air  or  water  parameter.     The  agency  has  invited  the  Department 
to  address  EPA  project  personnel,  members  of  other  agencies,  the 
media  and  local  elected  officials  in  late  January  or  February.  The 
Department  is  asked  to  discuss  the  quality  of  water  it  serves  to 
Santa  Clara  County  wholesale  customers,  specifically  THM's  its 
response  or  reaction  to  proposed  standards,  and  any  current  or 
proposed  projects  for  reducing  THM's.     The  Department  has  received 
additional   information  about  this  EPA  project  and  is  considering  its 
response . 

California  Department  of  Water  Resources  (DWR)  Project.     The  Water 
Department  has  agreed  to  participate  in  a  DWR  study  for  evaluating 
and  minimizing  losses  from  large,  wholesale  water  delivery  systems. 
Annual  water  balances  for  the  pipelines  between  Oakdale,  California 
and  the  City  line  show  unaccounted  for  water  to  be  less  than  0.7 
percent  for  the  past  three  years.     Our  ongoing  meter  calibration  and 
maintenance  program,  and  estimated  unaccounted  for  water  within 
meter  accurracy  suggests  that  the  San  Francisco  Water  Department 
will  be  used  by  the  DWR  as  a  "good  example." 

Interagency  Coordination.     The  Water  Department  met  with  the  five 
representatives  of  the  Bay  Area  Water  Users  Association  on  December 
3,   1986,     A  variety  of  issues  were  covered,   including  their 
requested  agenda  for  the  annual  Suburban  Advisory  Group  (SAG) 
meeting.     This  meeting  conducted  in  accordance  with  the  terms  of  the 
1984  Settlement  Agreement  and  Master  Water  Sales  Contract,  will  be 
held  in  our  Millbrae  Headquarters  at  9  a.m.  on  Friday,   January  9, 
1  987  . 

The  Department  also  attended  the  quarterly  meeting  of  the  Bay  Area 
Water  Resources  Council,  a  gathering  of  officials  from  water 
purveyors  throughout  the  Bay  region.     Among  items  discussed  was  the 
first  annual  Water  Awareness  Week,  to  be  held  next  October.  The 
Department  is  considering  a  variety  of  possible  activities, 
including  a  water  awareness  poster  competition  amongst  students  in 
the  City. 


-2- 


On  December  16,   1986  the  Department  hosted  a  coordination  meeting  on 
the  Balboa  Reservoir  Development  project.     A  recent  zoning  petition 
causes  construction  not  to  start  until   the  next  election,   if  ever. 

Emergency  Preparedness  Exercise.     On  Tuesday,   December  30,   1985  the 
Department  participated   in  a  City-wide  activation  of  the  Emergency 
Operations  Center  (EOC)  on  Turk  Street.     All  communication  links  to 
the  Department's  Newcomb  Street  office  functioned  properly. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  154.5  million 
gallons  per  day  (MGD)  for  the  month  of  December. 

2.  Sunol  Valley  Filtration  Plant  treated  54.3  MGD. 
San  Andreas  Filtration  Plant  treated  55.0  MGD. 

3.  Consumption  (MGD  average): 

December  1986  -  231.0)  13.1  percent  more 

December  1985  -  204.2) 

December  1986  -  231.0)  5.6  percent  more 

December  1976  -  218.8) 

12  months  preceding 

January  1,  1987     -     283.2)  0.4  percent  more 

January  1 .   1986    -     282.1 ) 

4.  Storage  {million  gallons)  as  of  January  1: 


1985 


1986 


Increase 
-  Decrease 


56  Full 
Capac  i ty 


Alameda  Div.   (Capacity  48,014) 


26.566 


31,340 


4,774 


65 


Peninsula  Div.   (Capacity  29,783) 


16.222 


17,228 


1  ,006 


58 


Total   (Maximum  Capacity  77,797) 


42.788 


48,568 


5,780 


62 
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C  0  N  T  I N  U I N  G  PROGRAMS 


Net  Paying  Sales 


December 
1986 


Fiscal  Year 
To  Date 


Actual 


$4,254,865 


$29,589,044 


Estimated 


3.757,671 


27,925.743 


Increase 


497,194 


1 ,663,301 


Increase/Decrease  {%) 


13.23 


5.96 


Leases  and  Permits.  By  the  terms  of  their  leases,  royalties  or 
percentage  of  revenue  received  for  the  month  of  December  are  as 
f 0 1  lows : 


Vehicul ar  Accidents.     During  the  month  of  December  there  were  6 
accidents,  1  of  which  was  possibly  avoidable. 

Industrial  Accidents.  There  were  5  lost-time  injuries  in  December. 
There  is  a  total  of  71  for  the  calendar  year. 


Flushing.     Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in 
areas  bounded  by  Mountain  Lake -Argue  1 1 o  District,  Lone  Mountain 
District  and  Western  Addition-Pacific  Heights. 


Santa  Clara  Sand  and  Gravel 

Sunol  Golf  Course 

Crystal  Springs  Golf  Course 


$31  ,882  .  66 
15,870.80 
10.1 70.54 


December 
1986 


Fiscal  Year 
1986-87 


Mains   (al 1  sizes) .   1 ineal 
feet 


210,000 


458.000 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAIUWAY 


OIANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBERG,  General  Manager 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FFIANCISCO 
WATER  DEPARTMENT 


January  23,  1987 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing  an 
attorney-client  matter  on  Tuesday,  January  27,  1987,  at  1:30  P.M.,  in 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Sections 
5A956.9(b)  and  (c)  regarding  the  Water  Resources  Plan. 


RAB:gj 


Members,  PUC 

D. 

Birrer 

G. 

Krueger 

T. 

Berliner 

J, 

Cooney 

D. 

Coffey 

ROMAINE  A,  BOLDRIDGE 


Secretary 
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DIANNE  FEINSTEIN.  MoyDf 

RUDOLF  NOTHENBEflG.  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAIUNAY 


HETCH  MrrcHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


January  26,  1987 


NOTICE  OF  PUBLIC  HEARING 
1987-88  BUDGET  PROPOSALS 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  will  conduct  a  public  hearing 
on  budget  proposals  for  fiscal  year  1987-88  for  all  departments  and 
bureaus  under  its  jurisdiction  on  Tuesday,  February  3,  1987,  at  2:00 
P.M.,  in  Room  2-C,  City  Hall,  San  Francisco,  California. 

The  public  is  invited  to  attend  and  present  their  views. 

Copies  of  the  proposed  budgets  will  be  available  for  review  in 
Room  287,  City  Hall,  San  Francisco,  California. 


Romalne  A.  Boldrldge 
Secretary 
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"public  utilities  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


OIANNE  FEINSTEIN,  Mayoi 

RUDOLF  NOTHENBERG.  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


January  27,  1987 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Tuesday,  January  27,  1987,  at  1:30  P.M., 
in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  Is  in  compliance  with  California  Government  Code 
Section  54956.9(a)  regarding  Jose  Naves  and  Aura  Naves  v.   City  and 
County  of  San  Francisco,  Superior  Court  No.  843-735. 


RAB:gj 


cc;    Members,  PUC 
D.  Birrer 
G.  Krueger 
R.  Murphy 
D.  Rohrer 


ROMAINE  A.  BOLDRIDGE 


Secretary 
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M   I   N   U  T   E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
January  27,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E.  Staten,  Vice  President 


H.  Welton  Flynn 


Arthur  V.  Toupin 


Mark  W.  Buell 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Donald  J.  Birrer 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


87-008 


call  to  Order:     2:04  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Jeffrey  Lee,  Commissioner  Charna  E.  Staten, 
Commissioner  Mark  W.  Buell 

The  Minutes  of  the  regular  meeting  of  January  13,  1987  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

SPECIAL  ORDER  OF  BUSINESS 
Election  of  Officers  for   the  Year  1987 

President  Flynn  thanked  his  fellow  Commissioners  and  the  staff  for 
their  support  and  cooperation  during  his  term  as  President, 

Commissioner  Toupin  nominated  Commissioner  Jeffrey  Lee  for 
President .     Commissioner  Buel 1  seconded . 

Commissioner  Lee  was  unanimously  elected  President. 

Commissioner  Buell  nominated  Commissioner  Charna  Staten  for  Vice 
President .     Commissioner  Lee  seconded . 

Commissioner  Staten  was  unanimously  elected  Vice  President. 

President  Lee  accepted  the  gavel  and  presided  for  the  remainder  of 
the  meeting. 

******** 

RESOLUTION 
NO. 


On  motion  of  Lee,  seconded  by  Buell,  the  following 
resolution  was  adopted  in  Executive  Session: 

87-0017      MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$113,970. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0018      WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1943,  8-Inch  Ductile  Iron  Main 
Installation  in  Sutter  Street  Between  Sansome  and 
Taylor  Streets . 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


87-009 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
r esolut ion  was  adopted : 

87-0019  MR  Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-970,  Presidio  Facility:  Modification 
to  Room  150. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0020      WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1951,  CDD  Warehouse  and  Carport 
Improvements . 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0021      WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1967,   8-Inch  Ductile  Iron  Main 
Installation  in  Steiner  Street  Between  Sutter  and 
Jackson  Streets. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0022      MR      Accepting  work  performed  under  Municipal  Railway 

Contract  No.  MR-847R,  Muni  Metro  Center  -  Construction 
of  Track  Crossovers  and  Related  Work,  as 
satisfactorily  completed;   approving  Credit  Contract 
Modification  No.  1  in  the  amount  of  $26,996.03; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  13  working  days;   and  authorizing  final 
payment  in  the  amount  of  $579.95  to  Comstock 
Engineering,   Inc  . ,  Contractor , 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0023      CC      Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  that  the  position  of  9156,   Senior  Claims 
Investigator ,  Bureau  of  Claims  and  Contracts,  be 
filled  immediately,   in  accordance  with  Section  10, 
Subsection  7  of  the  Annual  Appropriation  Ordinance. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


87-010 


On  motion  of  Toupin,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

87-0024      GM      Amending  Rules  of  Order  to  modify  Rule  16,  Order  of 
Business,  and  Rule  18,   Privilege  of  the  Floor  and 
Public  Participation. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0025      MR      Requesting  the  Controller  to  consolidate  certain  funds 
into  Project  616-01,  Lighting  Rehabilitation  and 
Energy  Conservation:     Presidio,  Potrero,  Metro  and 
Woods  Divisions;  waiving  the  requirements  of  Section 
6.46  and  6.47  of  the  San  Francisco  Administrative 
Code;   requesting  the  Board  of  Supervisors  to  approve 
extension  of  the  30-day  limit  to  award  this  contract; 
and  awarding  Municipal  Railway  Contract  No.  MR-953, 
Lighting  Rehabilitation  and  Energy  Conservation: 
Presidio ,  Potr ero ,   Metro  and  Woods  Divisions,   in  the 
amount  of  $226,050,   to  Man  Wah  Construction  Company, 
Contractor . 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Buell,   the  following 
resolution  was  adopted: 

87-0026      MR      Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  amendment  to  the  Joint  Exercise  of  Powers 
Agreement  to  increase  the  parties  to  that  Agreement  to 
include  the  Central  Contra  Costa  Transit  Authority, 
thereby  increasing  the  membership  of  the  Regional 
Transit  Association  of  the  Bay  Area  to  seven  agencies. 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0027      MR      Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  a  Professional  Services  Contract  with  Booz, 
Allen  &  Hamilton  for  engineering  services  related  to 
the  LRV  Modification  Program,   increasing  the  amount  by 
$45,000  to  a  total  of  $740,000. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0028      MR      Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  Supplemental 
Appropriation  in  the  amount  of  $715, 000  to  fund 
platform  salaries, 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


87-011 


On  motion  of  Flynn,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0029      CC      Authorizing  the  lease  of  106jf  acres  of  Water 
Department  land  located  in  Alameda  County,  to 
Recreation  Express,   Inc.,   for  the  purpose  of 
developing,  operating  and  maintaining  a  recreational 
and  picnic  park,  for  a  term  of  10  years  with  option 
for  two  additional  five-year  periods,  at  an  initial 
minimum  annual  rental  of  $2,650  for  the  first  year, 
$24,000  for  the  second  year,   $36,000  for  the  third 
year ,  and  for  each  succeeding  year  thereafter . 

VOTE:  Ayes  -  Lee,   Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted : 

87-0030      FM      Authorizing  the  Assistant  General  Manager,  Finance,  to 
sign  an  Agreement  with  the  Tax  Collector  to  count  and 
deposit  parking  meter  receipts  on  an  ongoing  basis; 
and  providing  that  the  funds  for   these  services  be 
budgeted  by  the  Tax  Collector. 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0031       FM      Authorizing  the  Assistant  General  Manager,  Finance,  to 
execute  an  Agreement  with  the  Bay  Area  Rapid  Transit 
(BART)  District  for  reimbursement  of  "feeder"  trips 
made  on  MUNI  to  and  from  BART  stations  in  San 
Francisco , 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0032      EC      Authorizing  the  Bureau  of  Energy  Conservation  to 
negotiate  and  execute  a  Professional  Services 
Contract,   through  the  Director  of  Purchasing,  with  the 
California  Environmental  Internship  Program  to  provide 
student  interns,   for  the  amount  of  $30,000, 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Buell,  the  following 
resolution  was  adopted; 

87-0033      EC      Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  Professional  Services  Contract  with  Raymond 
Brooks  Engineering  to  perform  real-time  testing  and 
monitoring  of  PUC  boilers  which  have  been  retrofitted 
with  energy  conserving  measures,  for  the  amount  of 
$37,000. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


87-012 


On  motion  of  Staten,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0034       EC      Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  Professional  Services  Contract  with  Newcomb 
Anderson  Associates  to  perform  an  energy  conservation 
needs  assessment  of  City  facilities  and  assist  in  the 
development  of  a  Simpl if  led  Conservation  Measur  es 
Guidebook ,   for  the  amount  of  $50,000. 

VOTE :     Ayes  -  Lee ,  Staten ,  Flynn ,  Toupin ,  Buell 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Announcements 

President  Flynn  reported  that  the  Commission  met  in  executive  session 
immediately  prior  to  the  meeting  and  approved  settlement  of  a  claim 
against  the  Municipal  Railway , 

Report  of  the  General  Manager 

Mr.  Donald  Birrer,  General  Manager  of  Public  Utilities,  reported  that 

the  Hetch  Hetchy  snow  pack  was  38%  of  normal  for  this  date.  The 

final  snow  survey  will  be  taken  March  1,  1987.     Any  decisions  to  be 

made  will  be  made  as  a  result  of  that  final  survey. 

Mr.  Birrer  reported  that  to  date  the  department  had  collected  $24 
million  of  a  potential  $74  million  from  the  Transit  Impact 
Development  Fee.     Recent  court  action  approving  the  concept  of  the 
fee  is  encouraging.     The  funds  are  being  held  until  it  has  been 
determined  that  the  court  action  has  been  completed. 

Mr.  Birrer  announced  that  Jeff  Johnson  was  appointed  Deputy  General 
Manager,  Equipment  Maintenance,  Municipal  Railway  pending  the  civil 
service  process, 

******** 

Following  the  election  of  officers.  President  Lee  presided  for  the 
remainder  of  the  meeting. 

******** 

Resolution  No.  87-0027  —  Authorizing  modification  of  Professional 
Services  Contract  with  Booz,  Allen  &  Hamilton  for  engineering 
services  related  to  the  LRV  Modification  Program. 

Mr .  Will iam  G .  Stead,  General  Manager ,  Municipal  Railway,  stated  that 
this  will  be  the  last  extension  of  this  contract. 

Commissioner  Staten  inquired  as  to  how  much  of  the  grant  had  been 
spent  and  whether  the  program  was  on  track.     Mr.  Stead  replied  that 
the  program  is  on  budget  and  on  schedule.     He  said  he  would  report  by 
letter  regarding  expenditures  to  date. 

******** 


87-013 


Resolution  No.  87-0029  -  Authorizing  lease  of  106  +_  acres  of  Water 
Department  land  located  in  Alameda  County  to  Recreation  Express,  Inc 

Ms.  Deborah  Rohrer ,  Manager ,  Bureau  of  Claims  and  Contracts,  stated 
that  currently  the  land  is  leased  for  livestock  grazing.  Staff  has 
been  working  to  increase  revenue  from  the  property. 

Mr .  Sam  Med ford ,   representing  Recreat ion  Express,   Inc . ,  stated  that 
his  firm  proposes  to  develop  the  southern  50  acres  of  the  parcel  as 
picnic  park  for  group  events  with  a  swimming  pool,  volleyball  courts 
and  parking  for  over  700  cars.     The  park  would  begin  operating  in 


Following  discussion  Mr.  Birrer  stated  that  he  would  review  all 
income  properties  to  see  that  earnings  are  optimized.     Ms.  Rohrer 
stated  that  she  had  been  working  with  the  Accounting  Section's  fixed 
asset  inventory  and  with  staff,  matching  tax  bills  to  determine  our 
property  holdings. 

On  motion  of  Commissioner  Flynn,  seconded  by  Commissioner  Staten, 
Resolution  No.  87-0029  was  unanimously  adopted. 


1988. 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED: 


3:10  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


87-014 


PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No.  87-0017MR 


1-27-87 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 

&  Prayer 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Jose  Naves  and 
Aura  Naves 
and 

Equitable  Life  Association 
Society  of  United  States 


84B1187-1  6-3 
$1,000,000.00 


2-8-85 


A 


($50  ,  000 .  00) 


(This  is  a  structured  settlement.) 


A  ($63,970.00) 

$113,970.00 


Judgment 


None 


$113,970.00 


Total  Settlements : 


(1) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  27,  1987. 


Romaine  A.   Boldridge  ,^Secrel^y 


1-27-87 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categorical 
exempt  as  Class  1(b)  project  under  the  State  Guidelines  Implementing 
the  California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED.  That  this  Commission  approves  the  plans  and 
specifications- as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1943.  8-Inch  Ductile  Iron  Main 
Installation  in  Sutter  Street  Between  Sansome  and  Taylor  Streets. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  'JAKUARY  2  7  1987  

at  Its  meeting  of  —  


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  _87— 0019 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-970  the  modification  of 
Room  150  into  an  office  space  including  a  suspended  ceiling,  flooring, 
plumbing.  HVAC  installation  and  lighting  at  the  Presidio  Facility.  949 
Presidio  is  to  be  performed;  and, 

WHEREAS,  Funds  from  an  Urban  Mass  Transportation  Authority  Grant,   in  the 
amount  of  $400.000..   are  available  for  this  work  in  Fund  Group 
31-720-189-03-601732:   now.   therefore  be  it 

RESOLVED.  That  this  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
f ol lows : 

Municipal  Railway  Contract  No.  MR-970.  Presidio  Facility:  Modification 
to  Room  150,   and  be  it  further 

RESOLVED.  That  in  accordance  with  the  provisions  of  Chapter  31.  Section 
31.22  (a)  of  the  San  Francisco  Administrative  Code,   this  project  qualifies 
for  categorical  exemption  from  the  California  Environmental  Quality  Act 
under  the  provisions  of  paragraphs  1-D  and  2-B. 


/  hereby  certify  that  the  foregoing  resolut'fn  rm-:  adopted  by  the  Public  Utilities  Commission 

9  7  1Qft7 

at  its  meeting  of   ^  ' 


Secrt'larv.  Public  Urilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUKTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _8'?'*'^020 


WHEREAS,  Under  Water  Department  Contract  No.  WD-1951,  lighting, 
heating,  ventilation,  accoustic  treatment  and  enclosing  an  open  carport 
is  to  be  performed  at  the  City's  Distribution  Division  Warehouse;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  Cal ifornia  Environmental 
Quality  Act  and  State  Guidelines  under  Class  1(a);  now,  therefore,  be  it 

RESOLVED,     That     this     Commission     approves     the  plans  and 

specifications    as    prepared    and    recommended    by    staff,  and  hereby 

authorizes  bid  call  for  Water  Department  Contract  No.  WD-1951,  CDD 
Warehouse  and  Carport  Improvements. 


/  hereby  certify^  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY   2  7  1987_ 


Serrt-tarw  Public  Utilities  Co ntrnission 


art  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED.  That  the  Public  Utilities  Commission  does  hereby  note  that 
the  project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  city  Planning  to  be  categorically  exempt  as  Class  Kb)  project 
under  the  State  guidelines  Implementing  the  California  Environmental  Quality 
Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows: 

Water    Department    Contract    No.     1967.     8-Inch    Ductile     Iron  Main 
Installation  in  Steiner  Street  Between  Sutter  and  Jackson  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .  


nflNIIARY  9.  7  1Q87    .  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTT  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


87-0022 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  MR-847R  -  Muni  Metro  Center  -  Construction 
of  Track  Crossovers  and  Related  Work,  as  satisfactorily  completed; 
approves  Contract  Modification  No.  1  in  the  credit  amount  of  $26,996.03; 
authorizes  an  extension  of  time  for  unavoidable  delays  of  13  working 
days;  and  authorizes  final  payment  in  the  amount  of  $579.95  to  the 
Contractor,  Comstock  Engineering,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


^"^tlARY  2  7  1987 


Sec^etar^\  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0023 


WHEREAS,  Incumbent  Robert  Snodgrass  in  the  position  of  Sr.  Claims 
Investigator  of  the  Bureau  of  Claims  San  Francisco  Water  Department 
will  retire  on  April  1,  1987  with  102  days  of  vested  sick  leave  credits 
and  46  days  of  vacation  for  which  he  is  entitled  to  compensation;  and 

WHEREAS,  Normally  the  replacement  of  an  employee  receiving  compensation 
in  lieu  of  sick  leave  credits  and  vacation  cannot  be  made  until  such 
payment  has  been  recovered  from  appropriations  made  for  personal  services, 
except  where  Department  requirements  are  such  that  said  positions  must  be 
filled  immediately;  and 

WHEREAS,  The  vacancy  of  this  position  over  an  extended  period  of  time  will 
create  a  critical  shortage  In  the  Water  Claims  Bureau's  24-hour  coverage 
of  personal  Injury  accidents,  property  damage  and  pre-1 i tigatlon  Invest- 
igation and  claim  settlement;  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  that  poslton  be  filled  immediately  per 
Section  10,  Subsection  7  of  the  Annual  Appropriation  Ordinance. 


at  its  meeting  of 


I  hereby  certify  that  the  foregoing  resoluth 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87""0024 


WHEREAS,  The  City  Attorney  has  by  letter  to  all  Boards,  Commissions 

and  Department  Heads  called  the  attention  of  this  Commission  to  the  provisions 

of  Assembly  Bill  2674  which  makes  several  changes  to  the  Brown  Act  regarding 
regular  public  meetings;  and 

WHEREAS,  Section  54954.3  has  been  added  to  the  Government  Code  and 
states  in  part  that  "every  agenda  for  regular  meetings  shall  provide  an 
opportunity  for  members  of  the  public  to  directly  address  the  legislative  body 
on  items  of  interest  to  the  public  that  are  within  the  subject  matter 
jurisdiction  of  the  legislative  body";  and 

WHEREAS,  This  Commission's  Rules  of  Order  set  forth  the  Order  of 
Business  in  Rule  16  and  the  Privilege  of  the  Floor  and  Public  Participation  In 
Rule  18;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  amends  Rule  16  of  its  Rules  of  Order  to 
read  as  follows: 

Order  of  Business 
Rule  16.     The  order  of  business  shall  be  as  follows: 

1.  Call  to  Order 

2.  Roll  Call 

3.  Approval  of  Minutes 

4.  Communications 

5.  Introduction  of  Old  Business  by  Commissioners 

6.  Introduction  of  New  Business  by  Commissioners 

7.  Report  of  the  General  Manager 

8.  Calendar  Matters 

9.  Public  Comments; 

and  be  it  further 

RESOLVED,  That  this  Commission  amends  Rule  18  of  its  Rules  of  Order  to 
read  as  follows: 

Privilege  of  Floor  and  Public  Participation 

Rule  18.     The  privilege  of  the  floor  shall  be  granted  to  any  member  of 
the  public  or  officers  of  the  City  and  County  of  San  Francisco,  or  their  duly 
authorized  representatives  for  the  purpose  of  commenting  on  any  question 
before  the  Commission.     The  presiding  officer  shall  be  the  judge  of  the 
pertinence  of  such  comments,  and  have  the  power  to  limit  this  privilege  if  In 
the  presiding  officer's  opinion  the  comments  are  not  pertinent  to  the  question 
before  the  Commission  or  the  comments  are  merely  reiterative  of  points  made  by 
previous  speakers.     The  presiding  officer  may  limit  to  three  (3)  minutes  the 
time  allotted  to  each  speaker,  provided,  however,  that  the  time  may  be 
extended  with  the  consent  of  at  least  three  (3)  Commissioners. 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


Nothwlthstandlng  any  language  In  this  Rule  to  the  contrary,  the 
privilege  of  the  floor  will  not  be  granted  relative  to  any  resolution  pending 
before  the  Commission  approving  non-civil  service  and  temporary  appointments 
and  removals  pursuant  to  Charter  Section  3.501.     When  the  resolution  appears 
on  the  calendar  of  the  Commission,  any  member  of  the  public  may  submit 
comments  in  writing,  and,  with  the  consent  of  three  (3)  Commissioners,  the 
proposed  resolution  shall  be  continued  until  the  next  regular  meeting  to 
permit  such  written  submissions  to  be  further  reviewed  by  the  Commissioners. 
The  Commission  may  also  extend  the  privilege  of  the  floor  by  waiver  of  this 
Rule  with  consent  of  at  least  three  (3)  Commissioners. 

Every  calendar  for  regular  meetings  shall  provide  an  opportunity  for 
members  of  the  public  to  directly  address  the  Commission  on  items  of  interest 
to  the  public  that  are  within  the  subject  matter  jurisdiction  of  the 
Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsn,eeHn,of.  HANUARY   2  7  1987 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  No.     87  0025 

WHEREAS.   Undec  Municipal  Railway  Contract  No.  MR-953,  Lighting 
Rehabilitation  and  Energy  conservation  at  Presidio.  Potrero,  Metro  and 
Woods  Divisions  is  to  be  funded  from  existing  Bureau  of  Energy  Conservation 
Capital  project  funds  for  each  facility:  and 

WHEREAS.  Five  bids  for  this  work  were  received  and  opened  publicly  on 
December  17.   1986;  and 

WHEREAS.  Funds  needed  to  award  the  contract  and  for  necessary  contingency 
expenses  were  budgeted  separately  for  each  facility  as  follows:     Metro  and 
Potrero  Energy  Conservation.  Project  616-01  -  $103,000.;   for  Woods  Energy 
Conservation  630-01  -  $  55.789.   for  Presidio  Energy  Conservation  631^01  -  $ 
40.000.;  Potrero  Electrical  Improvements  640-01  -  $  44.495.;  and 

WHEREAS.  Since  it  has  been  determined  by  staff  that  it  would  be  cost 
effective  and  expeditious  to  execute  the  work  under  a  single  contract;  now 
therefore,   be  it 

RESOLVED.  That  this  Commission  requests  the  Controller  to  consolidate  the 
above  funds  into  Project  616-01  and  to  change  the  existing  project  title 
from  Metro  and  Potrero  Energy  Conservation  to  Lighting  Rehabilitation  and 
Energy  Conservation:     Presidio.  Potrero.  Metro  and  Woods  Divisions;  and  be 
it  further 

RESOLVED.  That  this  Commission  hereby  waives  the  requirements  of  Section 
6.46  and  6.47  of  the  San  Francisco  Administrative  Code  regarding 
Apprenticeship  Program  Participation;  and  be  it  further 

RESOLVED.  That  this  Commission,   pursuant  to  the  provisions  of  Section  6.1 
of  the  San  Francisco  Administrative  Code  which  requires  that  contracts  in 
excess  of  $15,000.   be  awarded  within  30  days  after  receipt  of  bids, 
requests  the  Board  of  Supervisors  to  approve  the  extension  of  the  30  day 
limit  to  award  this  contract;  and  be  it  further 

RESOLVED.  That  this  Commission  hereby  awards  Municipal  Railway  Contract  No. 
MR-953  Lighting  Rehabilitation  and  Energy  Conservation:     Presidio.  Potrero, 
Metro  and  Woods  Divisions  in  the  amount  of  $226,050.    to  Man  Wah 
Construction  Company,   167501  Los  Reyes  Avenue.   San  Leandro  CA.   and  rejects 
all  other  bids  for  the  work. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  :]ANUftRY    2  7  1987  


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0026 


WHEREAS,  the  Municipal  Railway  is  a  member  of  the  Regional  Transit 
Association  of  the  Bay  Area  (RTA);  and 

WHEREAS,  the  purpose  of  the  RTA  Is  to  provide  an  organizational  structure 
for  the  discussion  and  formulation  of  recommendations  for  resolution  of 
matters  of  mutual  concern  among  the  major  transit  operators  in  the  San 
Francisco  Bay  Area  in  a  manner  consistent  with  the  policies  of  the  governing 
bodies  of  the  member  agencies;  and 

WHEREAS,  the  RTA  is  governed  by  a  Joint  Exercise  of  Powers  Agreement  which 
reserves  the  right  of  the  member  agencies  to  increase  the  parties  of  this 
agreement  in  accordance  with  the  provisions  of  applicable  law;  and 

WHEREAS,  the  Central  Contra  Costa  Transit  Authority  (CCCTA)  has  petitioned 
the  RTA  Board  of  Control  for  membership  In  the  RTA;  and 

WHEREAS,  the  RTA  Board  of  Control  has  endorsed  CCCTA  membership  in  the  RTA 
based  upon  CCCTA's  demonstrated  commitment  to  the  efforts  of  the  RTA  and  the 
activities  of  the  RTA  Committees;  now,  therefore,  be  it 

RESOLVED,  the  General  Manager  of  Public  Utilities  Is  authorized  to  execute 
an  amendment  to  the  Joint  Exercise  of  Powers  Agreement  to  increase  the  parties 
to  that  agreement  to  include  the  Central  Contra  Costa  Transit  Authority, 
thereby  increasing  RTA  membership  to  seven  agencies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsrneeU.sof   '-'^^""'•RY   2  7  1987 


PUBLIC  UTILITIES  COMMISSION 

CXrt  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS.  The  Municipal  Railway  is  undertaking  a  program 
to  modify  Light  Rail  Vehicles;  and 

WHEREAS,  The  Municipal  Railway  is  in  need  of  profes- 
sional engineering  services  to  support  the  LRV  Modif  ication 
Program,  and  does  not  have  the  staff  internally  to  provide  this 
support;  and 

WHEREAS.  Booz  Allen  &  Hamilton  has  been  successfully 
providing  this  support  to  date;  and 

WHEREAS,  Funds  are  available  from  the  1983/84  UMTA 
Section  9  grant,   now  therefore  be  it 

RESOLVED,  That  the  PUC  General  Manager  is  authorized  to 
modify  the  MUNI 's  contract  with  Booz  Allen  &  Hamilton  to  in- 
crease the  amount  by  $45,000  to  a  total  of  $740,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsmeeHn,of  HANMARY   2  7  1987  


PUBLIC  UTILITIES  COMMISSION 


CTTV  AND  COUHTY  OF  SAN  FlUNClSCO 


RESOLUTION  Na 


87-0028 


WHEREAS,  The  Municipal  Railway  estimates  the  operator  wage  budget 
will  be  overspent  by  over  $700,000  based  on  six  months  of  actual 
expenditure  data;  and 

WHEREAS,  There  appears  to  be  significant  public  support  for  Saturday 
Trolley  Festival  service  the  incremental  cost  of  which  would  be  $11,600 
in  operator  wages  for  the  seven  Saturdays  in  fiscal  1986/87;  and 

WHEREAS,  There  was  a  $715,000  surplus  in  Municipal  Railway 
Miscellaneous  and  Craft  Salaries  accounts  as  of  November  30,  1986  due  to 
delays  in  filling  vacant  positions,  now,  therefore,  be  it 

RESOLVED,  That  the  Public  utilities  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Municipal  Railway 
Supplemental  Approriation  in  the  amount  of  $715,000  to  fund  platform 
salaries.    Funding  will  be  reappropriated  from  existing  surpluses  in 
miscellaneous  and  craft  salaries. 


2108F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  •  2  7  1987  

at  Its  meeting  of   


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUKTY  OF  SAN  FRANCISCO 


87-0029 

RESOLUTION  No.  _J^±1    


RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  that 
certain  106±  acre  lease  to  Recreation  Express,   Inc.,  Lessee, 
for  the  purpose  of  developing,  operating  and  maintaining  a 
recreational  and  picnic  park  as  set  forth  in  lease  (copy  of 
which  lease  is  on  file  with  the  San  Francisco  Water  Department) 
of  certain  real  property  under  the  jurisdiction  of  San 
Francisco  Water  Department  shown  on  Water  Department  Drawing 
No.  B-4133-3  for  a  term  of  ten  (10)  years  with  option  for  two 
additional  five  (5)  year  periods,  commencing  with  the  execution 
of  said  lease,   at  an  initial  minimum  annual  rental  of  $2,650 
for  the  1st  year,  $24,000  for  the  2nd  year,   $36,000  for  the  3rd 
year,    and  for  each  suceeding  year  thereafter,   the  minimum 
rental  to  be  adjusted  in  direct  proportion  to  any  percentage 
increase  in  the  C.P.I,  over  the  preceding  year,   but  not  to 
exceed  10%,  or  the  percentage  rental  of  five  (5)  percent  of  the 
gross  annual  receipt  during  each  of  first  five  (5)  years,   to  be 
adjusted  to  6%,   8%  and  10%  on  the  sixth,  eleventh  and  sixteenth 
year  respectively  of  the  lease  term,  whichever  is  greater;  and 
be  it 

FURTHER  RESOLVED,   That  the  City's  Board  of  Supervisors 
be  requested  to  confirm  the  approval  of  this  lease  by  ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  2  7  1987  _ 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Ho. . 


87-^030 


WHEREAS.  The  Public  Utilities  Commission  Revenue  Center 
has  been  processing  parking  meter  receipts  for  the  Tax 
Collector's  Office  since  July  1,   1986,  on  an  emergency  basis; 
and 

WHEREAS,   It  had  been  the  intent  of  the  Tax  Collector  to 
find  a  replacement  private  contractor  and  that  has  not  been 
possible;  and 

WHEREAS,  The  Tax  Collector  has  requested  that  the  PUC 
continue  to  process  its  receipts  on  a  more  permanent  basis;  and 

WHEREAS,  This  item  has  no  effect  on  PUC  performance 
objectives;  now,   therefore,   be  it 

RESOLVED.  That  the  Assistant  General  Manager.  Finance, 
is  authorized  to  sign  an  agreement  with  the  City  and  County  of 
San  Francisco  Tax  Collector  to  count  and  deposit  parking  meter 
receipts  on  an  ongoing  basis;  and  be  it 

FURTHER  RESOLVED,  That  the  funds  for  these  services  will 
be  budgeted  by  the  Tax  Collector. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary  Public  Utiltfif'>iT' 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0031 


WHEREAS.   As  part  of  the  allocation  of  AB1107  funds  foe  the 
1986/87  fiscal  year,   the  Bay  Area  Rapid  Transit   (BART)  District 
committed  to  reimburse  the  Municipal  Railway  the  calculated  value  of 
"feeder"  trips  made  on  MUNI  to  and  from  BART;  and 

WHEREAS.  This  agreement  will  implement  this  commitment  and 
will  authorize  the  payment  of  $1,272,000  by  BART  to  MUNI;  and 

WHEREAS .  This  reimbursement  was  included  in  the  1986/87 
budgeted  revenues ;   now,   therefore ,   be  it 

RESOLVED.  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  execute  an  agreement  with  the  Bay  Area  Rapid  Transit 
(BART)  District  for  reimbursement  of  "feeder"  trips  made  on  MUNI  to 
and  from  BART  stations  in  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


TflNUARY  ^7  1981 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87-0032 


WHEREAS,  the  Bureau  of  Energy  Conservation  is 
currently  undertaking  federal  and  state  grant  funded  projects 
to  promote  energy  conservation  efforts  in  the  San  Francisco 
residential  and  commercial  sectors. 


WHEREAS,  a  significant  proportion  of  the  research 
associated  with  these  efforts  can  be  performed  effectively  and 
efficiently  by  student  interns  trained  in  the  area  of  Energy 
Management ;  and 


WHEREAS,  the  work,  which  will  cost  $30,000,  has  been 
funded  with  this  intended  purpose  by  the  U.S.  Department  of 
Energy;  and 


WHEREAS,  the  Bureau  of  Energy  Conservation  has 
determined  that  the  California  Environmental  Internship  Program 
is  highly  qualified  to  provide  students  capable  of  performing 
this  work,   now  THEREFORE;   be  it 


RESOLVED,  that  this  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  select  the  California 
Environmental  Internship  Program  as  the  consultant  to  provide 
the  required  services,  and  to  negotiate  and  execute  a 
professional  services  contract  through  the  Director  of 
Purchasing . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  aANU  ARY   2  7  1987 


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  nWNCISCO 


RESOtimON  Na 


87-0033 


WHEREAS,   by  Resolution  No.   86-0458,   adopted  November 
12     1986,  the  Public  Utilities  Commission  authorized  the 
Bureau  of  Energy  Conservation  to  circulate  a  Request  for 
Proposals  fCrf consultant  to  perform  real-time  testing  and 
monitoring  of  PUC  boilers  which  have  been  retrofitted  with 
energy  conserving  measures;  and 

WHFRFA9     the  work,  which  will  cost  $37,000  and  for 
Which  fundfare'avatl^ble'in  the  Bureau's  FY  1986/87  budget,  is 
part  of  a  Citywide  energy  management  program;  and 

WHEREAS,   the  Bureau  of  Energy  Conservation  has 
recommended  two' (2rprofessional  consulting  firms  considered  to 
be  qualified  to  perform  this  work;  and 

WHEREAS,  the  Selection  Committee  has  determined  that 
Raymond  Brooks  Engineering  is  the  most  qualified  of  the  firms 
to  perform  the  work,  now,  THEREFORE,  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the 
General  Manager  to  select  Raymond  Brooks  Engineering  as  the 
consultant  for  the  work,  and  to  execute  a  professional  service 
contract . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atitsmeeti.,of  3ANyARY   2  7  198L 


Secretary,  Public 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


.  87-0034 


WHEREAS,   by  Resolution  No.   86-0392,   adopted  September  23, 
]  986,   the  Public  Utilities  Coimnifision  authorized  tlie  Bureau  of  Energy 
Conservation  to  circulate  a  Request   for  Proposals  for  a  consultant  to 
perform  an  energy  conservation  needs  assessment  of  City  facilities  and 
assist  in  development  of  a  Simplified  Energy  Conservation  Guidebook;  and 


WHEREAS,   the  work,   which  will  cost  $50,000  and  for  which  funds 
are  available  in  the  Bureau's  FY  1986/87  budget,   is  part  of  a  Citywide 
energy  management  program;  and 


WHEREAS,   the  Bureau  of  Energy  Conservation  has  recommended 
four  professional  consulting  firms  considered  to  be  qualified  to 
perform  this  work;  and 

WHEREAS,   the  Selection  Continittee  has^det?rniined  that  Newcomb 
Anderson  Associates  is  the  most  qualified  of  the  firms  to  perform  the 
work,   now,   THEREFORE,   be  it 


RESOLVED,   that  this  Commission  hereby  authorizes  the  General 
Manager  to  select  Newcomb  Anderson  Associates  as  the  consultant  for 
the  work,  and  to  execute  a  professional  service  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeHng  of  gftNUARY    2  7  1987 


Jtuities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

OIANNE  FEINSTEIN,  Mavoi 
DONALD  J.  BIRfiER.  G»ne(«l  Manager 

UTILITIES  ENGINEERING  BUREAU 

LEO  JED,  Deputy  General  Wanjgc  ond  Chief  Engine*?! 


0^ 


SAN  FRANpJSCO 

mun#c,ip90iailvwav 

hftch  hetchy 
water  and  power 


SAN  FRANCISCO 
WATER  DEPARTMENT 


January  26.  1987 


MEMORANDUM 


TO:  Members,  Public  Utilities  Commission 

Commissioner  H.  Welton  Flynn,  President 
Commissioner  Arthur  V.  Toupin,  Vice  President 
Commissioner  Jeffrey  Lee 
Commissioner  Charna  E.  Staten 
Commissioner  Mark  W.  Buell 
Donald  J.  Birrer,  General  Manager 

FROM:  Leo  Jed\ 

SUBJECT:  Authorization  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,  1981,  the  Commission  delegated  to 
the  General  Manager  of  Public  Utilities  and/or  the  Deputy  General  Manager  and 
Chief  Engineer,  authority  to  execute  construction  contract  modifications  in 
amounts  up  to  $50,000  or  10%  of  the  original  contract  amount,  and  to  report 
quarterly  all  contract  modifications  so  authorized. 

Summarized  below  are  all  contract  modifications  executed  during  the  period 
October  1,  1986  through  December  31,  1986. 

HH-703    -      No.  33  Ashbury  Extension  -  Trolley  Overhead  Construction 

Contract  Modification  No.  2,  a  debit  of  $7,811.17. 

Provided  for  the  installation  of  additional  hardware  to  the 
trol ley  poles  at  Haight  and  Stanyan  Streets  in  order  to 
provide  for  a  new  temporary  Trolley  Coach  Layover  Terminal, 

Total  Contract  Modifications  for  HH-703  =  $28,111.17 
(1.3%  of  Contract) 
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HH-753    -      Early  Intake  Dam  Repair 

Contract  Modification  No.  1 »  a  credit  of  $950.00. 

Provided  for  a  change  in  Bid  Item  No.  2.  the  Repairing  of 
Spillway  Piers,  wherein  new  materials  and  procedures  for 
repairing  spal led/cracked  concrete  were  substituted.  Bid  item 
No.  6,  Coating  of  the  Roof  Gate  Structure  was  deleted. 

Total  Contract  Modifications  for  HH-753  =  ($950.00) 

HH-757    -     Kirkwood  Powerhouse  Addition 

A.  Contract  Modification  No.  8,  a  debit  of  $6,016.27. 

Provided  for  the  installation  of  an  office  trailer  with 
furnishings  at  the  Kirkwood  Powerhouse  Construction  site  for  a 
period  of  (10)  months  by  the  Contractor,  Tutor-Sal  iba 
Corporation.  The  office  trailer  wil  1  be  used  by  the  UEB 
Resident  Engineer  and  Engineering  Coordinator. 

B.  Contract  Modification  No.  11,  a  debit  of  $12,099,00. 

Provided  for  the  furnishing  and  installation  of  5,100  feet  of 
fibreoptic  static  wire  from  the  Kirkwood  Powerhouse  to  the 
Early  Intake  Switchyard.  This  is  the  first  phase  of  a  program 
to  replace  the  existing  communications  system  from  the  various 
powerhouses  to  the  centralized  control  unit  of  Moccasin  with  a 
state  of  the  art  microwave  communications  system. 

C.  Contract  Modification  No.  13,  a  credit  of  $9,433.00 

Provided  for  the  substitution  of  a  reinforced  concrete 
retaining  wall  at  the  powerhouse  site  for  a  crib  retaining 
wall .  The  topography  and  access  to  the  slope  near  the 
powerhouse  necessitated  building  a  poured  reinforced  concrete 
retaining  wall  at  an  estimated  cost  of  $184,567.  Bid  Item  No. 
7  in  the  lump  sum  amount  of  $194,000  for  a  crib  retaining  wall 
was  therefore  deleted. 


Total  Contract  Modifications  for  HH-757  =  $933,954.00 
(8.6%  of  Contract) 
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HH-761    -     Holm    Powerhouse    Stoplog     Installation     and     Cooling  Sump 
Modifications 

Contract  Modification  No,  1,  for  no  cost. 

Provided  for  a  change  in  the  duration  of  scheduled  activities 
to  be  performed  by  the  City  and  the  Contractor,  Ng  Chun  Yuen 
and  Anderson  Paci f ic  Engi neeri ng.  The  revi sed  schedule  wil  1 
more  efficiently  coordinate  the  efforts  of  City  and  Contractor 
personnel  for  the  following  work: 

1)  Emergency  repairs  to  the  electrical  generator 

2)  Preparations    necessary    for    the    electrical    wiring  and 
installation  of  transformers  to  the  (2)  raceways, 

3)  Stoplog  and  Cooling  Sump  Modifications. 

Total  Contract  Modifications  for  HH-761  =  $0.00 

HH-764    -     Cathodic    Protection    for    the    San    Joaquin    Pipelines  between 
Mileposts  51 .7  and  62.7 

Contract  Modification  No.  1,  a  debit  of  $9,000.00. 

Provided  an  allowance  for  extra  work  resulting  from  unforseen 
field  conditions.  At  four  locations  on  the  pipeline,  the 
Contractor  encountered  reinforced  concrete  pipe  rather  than 
continual  steel  pipe.  This  necessitated  chipping  through  the 
concrete  to  the  steel  reinforcement  in  order  to  properly 
attach  the  cathode  leads  to  the  pi  pel ine;  thereby  ensuring 
maximum  cathodic  protection. 

Total  Contract  Modifications  for  HH-764  =  $9,000.00 
{9.0%  of  Contract) 

WD-1920R-     Sunol  Filtration  Plant  -  East  Sludge  Lagoons 

Contract  Modification  No.  1,  a  credit  of  $13,720,00. 

Provided  for  the  del  etion  of  si  udge  pond  No.  4  from  the 
contract  due  to  the  1  ack  of  local ly  avail  able  embankment 
materials.  Check  valves  were  installed  on  the  sludge  pumps  in 
order  to  prevent  damage  at  pump  shut-down. 


Total  Contract  Modifications  for  WD-1920R  =  ($13,720.00) 
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WD-1936R-     Modernization  of  Elevator  at  425  Mason  Street 

Contract  Modification  No.  1,  a  debit  of  $3,063.00. 

Provided  for  the  installation  of  a  combined  position 
indicators  and  hall  buttons  for  the  existing  and  new  elevators 
in  the  lobby  level.  This  modification  extended  the  contract 
completion  time  allowance  by  (2)  working  days. 

Total  Contract  Modifications  for  WD-1865R  =  $3,063.00 
(1 .4%  of  Contract) 

WD-1937  -     425    Mason    Street    -    Rehabil itation    of    Toilets,    Util ities, 
Cabinetry  and  Related  Work 

Contract  Modification  No.  2,  a  debit  of  $8,574.92. 

1.  Provided  for  the  extension  and  widening  of  the  countertop 
in  the  customer  service  area  which  resulted  in  increased 
working  and  storage  space. 

2.  Provided  for  the  application  of  a  polyurethane  protective 
finish  to  the  new  and  existing  woodwork. 

Total  Contract  Modifications  for  WD-1937  =  $24,298.28 
{9.5%  of  Contract) 

MR-853R  -     West  Portal  Station  -  Improvements  To  Central  Control 

A.  Contract  Modification  No.  1,  a  debit  of  $2,250.00. 

Provided  for  a  modification  to  the  exterior  cages  covering  the 
air  conditioning  equipment  whereby  the  cages  were  sealed  with 
sheet  metal  mesh  in  order  to  prevent  vandalism  to  the 
equipment.  This  modification  extended  the  contract  completion 
time  by  (5)  working  days, 

B.  Contract  Modification  No.  2,  a  debit  of  $2,000.00. 

Provided  for  the  furnishing  and  installation  of  new  duct  work 
between  the  Air  Conditioning  Climate  Changer  Unit  and_  the 
existing  ductwork.  This  was  required  because  the  Climate 
Chnager  Unit  was  increased  in  size  to  meet  the  airflow 
specifications. 

Total  Contract  Modifications  for  MR-853R  =  $4,250.00 
(2.0%  of  Contract) 
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SAN    FRANCISCO   MUNICIPAL  RAILWAY 
CLAIMS    DIVISION    -   MONTHLY  REPORT 
JANUARY  1987 


NEW  CLAIMS  FILED  THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED   PERSONAL  INJ. 
AND   PROPERTY  DAMAGE: 

TOTAL: 

CLAIMS  FILED  FISCAL  YEAR  TO  DATE  1-31-87 
CLAIMS  FILED  FISCAL  YEAR  TO  DATE  1-31-86 
COLLECTIONS  THIS  MONTH 


COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  1-31-87 
COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  1-31-86 
CLAIMS  SETTLED  THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

TOTAL : 

CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  1-31-87 
CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  1-31-86 
ACCIDENTS   RECORDED  THIS  MONTH 

PASSENGER: 

TRAFFIC: 

TOTAL: 

ACCIDENTS  RECORDED  FISCAL  YEAR  TO  DATE  1-31-87 
ACCIDENTS   RECORDED  FISCAL  YEAR  TO  DATE  1-31-86 


NUMBER 

35 
43 

15 

93 

1143 
1034 


67 
42 

109 
835 
715 

125 
197 

322 

2515 
2926 


AMOUNT 

$  692,899 
32,362 

138,363 

$  863,624 
$46,019,669 
$31,149,051 
.$  14,260 
$  127,473 
$  58,128 

$  302,072 
52,500 

$  354,572 
$  3,204,605 
$  2,910,549 


298 


Accidents  were  reported 


24 


were  Unreported  and  Delayed. 


ACCIDENT  DESK 

MC 
TC 
SC 
CO 
STA. 

TOTALS: 
UNREPORTED 


MC 
TC 
SC 
CC 
STA. 


TOTALS: 


DELAYED 


MC 
TC 
SC 
CC 
STA. 


TOTALS: 


RECAP: 

MC 
TC 
SC 
CC 
STA. 


TOTALS: 


ACCIDENT  REPORTS  -  CLAIMS  DEPARTMENT 
JANUARY       19  8  7 


PASSENGER 

38 
30 
12 
1 
28 


109 


PASSENGER 

1 
1 


PASSENGER 

11 
2 


14 


PASSENGER 
50 
33 
12 
2 
28 


TRAFFIC 

100 
68 
15 
6 


189 
TRAFFIC 


TRAFFIC 

4 
4 


TRAFFIC 
104 
72 
15 
6 


125  197 
Previous  Total  to  Date: 


TOTAL 

138 
98 
27 
7 
28 

298 

TOTAL 

1 
1 


2 

TOTAL 

15 
6 

1 

22 

TOTAL 

154 
105 

27 
8 

28 

322 
2193 


TOTAL  TO  DATE: 


2515 


MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

SPECIAL  MEETING 
Room  2-C,  City  Hall 
2:00  P.M. 
February  3,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E,  Staten,  Vice  President 


H.  Welton  Flynn 


Arthur  V.  Toupin 


Mark  w.  Buell 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Donald  J.  Birrer 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


87-015 


r 


Call  to  Order:     2:12  P.M. 


Present:     President  Jeffrey  Lee,  Vice  President  Charna  E.  Staten, 
Cominissioner  H,  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin ,  Commissioner  Mark  W .  Buell 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
resolution  was  adopted. 

87-0035      GM      Approving  budget  proposals  for  fiscal  year  1987-88 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Buell 


Copies  of  the  above  resolution  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

******** 

Publ ic  Hear ing  —  Resolution  No.  87-0035  -  Adopting  budget  proposals 
for  fiscal  year  1987-88. 

Mr.  Donald  Birrer,  General  Manager  of  Public  Utilities,  stated  that 
due  to  pressure  on  the  general  fund  the  Mayor  declared  a  hiring 
freeze.     This  will  affect  any  requests  for  new  general  fund  money  in 
the  budget  as  it  is  processed  through  the  Mayor's  Office  and  the 
Board  of  Supervisors,     The  basic  budget  maintains  existing  services 
at  current  levels.     in  order  to  do  that  certain  adjustments  will  be 
needed  for   items  such  as  inflationary  costs  and  rental  increases. 
Should  additional  funds  become  available,  staff  has  recommended 
additional  services.     Whatever  level  of  funding  is  approved,  service 
will  be  adjusted  to  correspond  to  It. 

Mr.  Birrer  recommended  development  of  strategic  plans  for  the  three 
operating  departments  and  the  undertaking  of  a  public  information 
effort  focusing  on  the  value  of  our  public  assets  and  the  services 
being  provided. 

President  Lee  inquired  about  the  Mayor's  budget  targets. 
Commissioner  Flynn  asked  whether  there  were  jobs  which  were  budgeted 
for  the  current  year  which  would  be  deleted  in  the  proposed  budget. 

Mr.  Anson  Moran,  Assistant  General  Manager,  Bureau  of  Financial 
Management,  replied  that  the  Mayor's  instructions  were  to  prepare  a 
budget  within  the  same  dollar  amount  as  the  current  budget , 
Increments  to  the  budget  could  be  requested  separately  for  new 
services.     The  Mayor's  office  assumed  a  transfer  of  $50  million 
dollars  from  Hetch  Hetchy  to  the  general  fund.     Finally,  the  budget 
request  should  reduce  salary  savings  to  a  level  of  3%,     In  preparing 
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the  budget,   items  which  were  large  and  unavoidable  in  order  to 
maintain  the  current  level  of  service,  such  as  "leap  day"  and  workers 
compensation,  were  included  above  the  current  budget  level.  Salary 
savings,  which  result  from  unfilled  positions  during  the  personnel 
turnover  process,  were  previously  budgeted  at  5%.     The  Mayor's 
instructions  call  for  a  reduction  in  the  number  of  unfilled  positions 
by  removing  them  from  the  budget,     Mr.   Moran  said  that  staff  had 
complied  by  recommending  deletion  of  unfilled  positions  and  budgeting 
salary  savings  at  3%,     Mr.  William  Stead ,  General  Manager ,  Municipal 
Railway,   stated  that  at  a  4%  salary  savings  level,  there  would  be  no 
personnel  losing  their  jobs.     At  a  3%  level  there  would  be  positions 
eliminated  with  people  in  those  positions.     The  Municipal  Railway 
budget  reflects  a  4%  salary  savings  level . 

Municipal  Railway 

Mr,  Moran  stated  that  projected  revenues  were  based  upon  the  current 
budget  with  continuing  adjustments. 

Mr.  Stead  presented  an  overview  of  the  Municipal  Railway  budget  and 
highlighted  the  incremental  requests. 

Commissioner  Staten  asked  what  was  being  done  to  contain  workman's 
compensation,     Mr.  Stead  replied  that  staff  had  been  working  to 
improve  operator  training  which  is  expected  to  reduce  accidents. 
Less  total  accidents  means  less  industrial  accidents.     In  the  future, 
he  said  that  he  intended  to  have  someone  follow-up  on  industrial 
accidents  by  visits  to  homes,     Ms.  Deborah  Rohrer,  Manager,  Bureau  of 
Claims  and  Contracts,  said  that  the  compensation  system  is  set  up  to 
avoid  liability  on  the  part  of  employers.     It  limits  the  employer's 
liability  to  medical  expenses  and  wages.     It  is  a  no  fault  system. 
There  are  three  investigators  who  work  specifically  with  Municipal 
Railway  cases  for  the  Workers  Compensation  System.     These  people  are 
trying  to  litigate  and  investigate  every  claim.     There  are  problems 
because  employees  can  make  almost  as  much  money  being  on  "comp"  as 
they  can  at  work.     She  said  that  staff  had  been  working  on  developing 
an  attitude  change  where  employees  have  a  goal  of  reducing  days  lost 
due  to  industrial  injury.     There  is  no  limit  on  the  amount  of  medical 
costs  for  industrial  injuries.     Medical  costs  have  risen  20%  in  the 
last  year.     Stress  claims  and  back  injuries  are  the  Municipal 
Railway's  primary  areas  of  concern.     We  are  trying  to  establish 
guidelines  for  managers  to  know  what  is  a  compensable  stress  claim 
and  what  is  not  so  that  we  can  circumvent  people  from  making  stress 
claims.     Also,  we  are  working  with  the  doctors  to  get  people  back  to 
work  as  soon  as  possible. 

Commissioner  Staten  requested  that  the  matter  of  workman's 
compensation  be  discussed  at  another  time . 

Water  Department 

Mr,  Moran  explained  the  funding  sources  for  the  Water  Department 
budget.     He  said  that  in  the  near  future  he  would  present  a  plan  of 
action  for  refunding  the  1985  series  of  Water  Department  revenue 
bonds ,     The  bond  market  has  been  favorable  to  the  City  for  several 
months . 

Mr.  James  Cooney,  General  Manager  and  Chief  Engineer,   San  Francisco 
Water  Department,  said  that  the  department  intends  to  establish  a 
Resource  and  Planning  Section  within  the  Water  Department  to  handle 
the  capital  and  conservation  programs  and  to  develop  a  Hetch 
Hetchy/Water  Department  resource  plan.     In  addition,  the  section 
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would  monitor  environmental  and  legislative  issues.     Also,  the 
department  intended  to  increase  its  main  replacement  program  from 
20,000  feet  per  year  to  30,000  feet. 

Hetch  Hetchy 

Mr .   Mo ran  stated  that  the  department  worked  extremely  hard  to  budget 
$50  million  for  the  general  fund.     Next  year  we  will  be  operating 
under  the  agreements  for  power  which  are  currently  being  negotiated. 
Revenue  from  the  sale  of  power  is  expected  to  decrease.  Operations 
should  generate  $30  mi  Hi on.     The  balance  of  the  funds  needed  for 
transfer  to  the  general  fund  will  be  obtained  by  reducing  the 
unappropriated  balance  from  $30,8  million  to  $12.1  million. 

Mr.  Dean  Coffey,  General  Manager,   Hetch  Hetchy  Water  and  Power, 
descr ibed  the  department ' s  operations .     He  said  that  the  department 
operates  24  hours  per  day  requir ing  the  same  personnel  whether  the 
system  is  delivering  more  or  less  water  or  generating  more  or  less 
power.     Maintenance  is  done  on  a  scheduled  basis  for  consistant  use 
of  personnel .     Under  the  new  contract,  additional  personnel  will  be 
required  to  meet  the  customer's  demand  for  firm  power  adjusted  at  30 
minute  intervals.     Mr.  Coffey  presented  other  incremental  requests 
and  the  Bureau  of  Light,   Heat  and  Power's  budget. 

Bur  eaus 

The  manager  of  each  bureau  presented  their  budget, 

Ms .  Rohr er  said  that  she  proposes  to  increase  the  Claims  staff  at  the 
Mun icipal  Railway  in  exchange  for  a  reduction  in  the  wor k  order  to 
the  City  Attorney.     An  analysis  was  made  of  cases  handled  by  the  City 
Attorney  over  the  last  8  months.     50%  to  75%  of  those  cases  should 
have  been  settled  at  the  Claims  level.     She  said  that  the  amount  of 
attorney's  fees  could  be  reduced  if  the  requested  positions  are 
approved.     These  are  cases  that  primarily  are  settled  for  under 
$15,000.     If  they  are  settled  at  the  Claims  level,  they  could  be 
sett  led  generally  for   the  same  amount  wi  thout  spending  the  $5,000 
average  cost  per  case  at  the  City  Attorney's  office.     She  said  she 
wanted  to  have  more  people  in  the  field  to  settle  with  claimants 
before  they  get  an  attorney.     This  is  a  question  of  control.  We 
found  that  plaintiff's  bar,  by  filing  a  complaint,  has  been  able  to 
control  whether  we  are  in  litigation  or  not.     When  a  complaint  is 
filed  we  examine  the  case  to  see  whether  it  was  one  that  should  have 
been  settled  but  because  of  lack  of  staff,  or  timing  or 
noncooperation  on  the  part  of  plaintiff's  attorney,  we  have  not  been 
able  to  get  to  it.     Over  90%  of  the  cases  are  these  kinds  of  cases. 
We  have  been  trying  with  limited  staff  to  keep  up  with  them.  Our 
goal  is  to  reduce  reliance  on  the  City  Attorney's  office  to  5%  of  our 
case  load. 

Commissioner  Buell  inquired  about  the  City  Attorney's  position  on 
this  issue.     Mr,  George  Krueger,  Utilities  General  Counsel,  replied 
that  the  City  Attorney  objects  to  the  proposal.     The  plan  would 
reduce  the  work  order  to  the  department  by  25%  which  would  mean  a 
reduction  in  staff . 

Following  discussion.  President  Lee  suggested  that  the  proposal  be 
included  in  the  budget  and  highlighted  for  a  policy  decision  by  the 
Mayor . 

Commission  Toupin  was  excused  at  4:45  P.M. 

President  Lee  asked  for  public  comments  on  the  budget.     There  were 
none  . 


87-018 


On  motion  of  Commissioner  Buell,  seconded  by  Commissioner  Staten,  the 
budget  was  adopted. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      5:00  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


87-019 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0035 


RESOLVED,   That  the  budget  estimates  of   the  fiscal  year 
1987/88  as  prepared  by  the  General  Manager  of  Public  Utilities 
in  accordance  with  the  instructions  from  the  Mayor's  office  and 
the  Controller  and  on  file  with  the  Administrative  Secretary, 
Public  Utilities  Commission,   and  pursuant  to  Public  Hearing, 
are  hereby  approved  for  the  following  amounts: 


Municipal  Railway 
Water  Department 
Hetch  Hetchy 

Public  Utilities  Commission 


232,717,670 
56, 572, 575 
94 , 700. 097 
26,342,632 


Bureau  of  Light.  Heat  &  Power 


42,536,018 


RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
authorized  to  make  technical  adjustments  as  may  be  necessary; 
and  be  it 

FURTHER  RESOLVED.  That  the  General  Manager  of  Public 
Utilities  is  authorized  to  adjust  salaries  in  accordance  with 
amendments  to  the  Annual  Salary  Ordinance  and  mandatory  fringe 
benefits  in  accordance  with  the  Controller's  instructions;  and 
be  it 

FURTHER  RESOLVED,  That  the  budget  estimates  be  filed  with 
the  Controller  in  accordance  with  the  provisions  of  Charter 
Section  6.200. 


0008F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetin,  of  FEBRUARY      3  1987  


Secretary,  Public  Utilities  Cqfimission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


DIANNE  FEINSTEIN,  Mayor 

RUDOLF  NCfTHENSEnG,  Ganeral  Managar 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  5,  1987 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
attorney-client  matters  on  Tuesday.  February  10,  1987,  at  1:30  P.M,  in 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  In  compliance  with  California  Government  Code 
Section  54956.9(a)  and  Charter  Section  3.500(f),  regarding  the 
following  cases  related  to  Transit  Impact  Development  Fee  litigation: 

(1)  Russ  Bldg.  Partnership,  et  al.  v.  CCSF,  Superior 
Court  No.  780-795. 

(2)  Pacific  Gateway  Assoc's.  v.  CCSF,  Superior  Court 
No.  789-365. 

(3)  Crocker  National  Bank,  et  al .  v.  CCSF,  Superior 
Court  No.  790-661. 


RAB:gj 

cc:     Members,  PUC 
D.  Birrer 
G,  Krueger 
P.  Walker 
A,  Moran 


ROMAINE  A.  BOLDRIDGE 


Secretary 
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i^uiLie  UTiLif  lie  BBMMieyiuN 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


DJANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBEHG,  Genetal  Manager 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  9,  1987 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Tuesday,  February  10,  1987,  at  1:30  P.M., 
in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  California  Government  Code 
Section  54956.9(a)  regarding  Whltmore  v.  City  and  County  of  San 
Francisco,  the  Board  of  Supervisors,  the  Public  Utilities  Commission, 
the  San  Francisco  Water  Department,  G.  Armanino  and  Sons,  Inc., 
Mission  Valley  Rock  Company,  Does  One  through  Fifty,  Superior  Court 
No.  870-702. 


RAB:gj 

cc:    Members,  PUC 
D.  Birrer 
G.  Krueger 
T,  Berliner 
J.  Cooney 
D.  Rohrer 


ROMA.INE  A.  BOLDRIDGE 


Secretary 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
February  10,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E.  Staten,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Mark  W.  Buell 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conser vat  ion 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Donald  J.  Birrer 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


87-020 


Call  to  Order:     2:35  P.M. 


Present:     President  Jeffrey  Lee,  Vice  President  Charna  E.  Staten, 
Commissioner  H .  Wei  ton  Flynn ,  Commissioner  Arthur  V . 
Toupin,  Commissioner  Mark  W.  Buell 


The  Minutes  of  the  regular  meeting  of  January  27  and  special  meeting 
of  February  3  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

87-0036      MR      Approving  compromise  settlements  in  the  amount  of 

$3,170.90  and  collections  in  the  amount  of  $14,259.72, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  January  1987. 

VOTE :     Ayes:  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

87-0037      WD      Approving  collections  in  the  amount  of  $10,221.88,  for 
payment  of  damage  claims  which  the  Water  Department 
has  against  miscellaneous  debtors  for  the  months  of 
September,  October,  November  and  December  1986;  and 
approving  a  write-off  debt  in  the  amount  of  $878,79. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,   Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0038      HH      Approving  the  plans  and  specifications  as  prepared  by 
staff ,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No .  HH-781 ,  Paint  Moccasin  Administration 
Building . 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


87-021 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

Awarding  Water  Department  Contract  No.  WD-1954,  8-Inch 
Ductile  Iron  Main  Installation  in  Washington  Street 
between  Battery  Street  and  Grant  Avenue,   in  the  amount 
of  $274,980,  to  Darcy  &  Harty  Construction  Co., 
Contractor ,  with  the  condit ion  that  the  contractor 
either  belongs  to  an  approved  apprenticeship  program 
or  makes  a  cont r ibut ion  to  the  State  apprenticeship 
fund , 

VOTE:     Ayes  -  Lee,   Flynn,   Toupin,  Buell 
Noes  -  Staten 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No ,  WD-1 96  5R ,  Bay 
Division  Pipelines  1  and  2  -  Cathodic  Protection,  in 
the  amount  of  $194,222,   to  Aspen  Construction  of 
California,   Inc.,  Contractor,  with  the  condition  that 
the  contractor  either  belongs  to  an  approved 
apprenticeship  program  or  makes  a  contribution  to  the 
State  apprenticeship  fund;    in  the  absence  of  the 
above ,   this  Commission  authorizes  award  to  the  next 
lowest  qualified  bidder. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No .  HH-752R,  Slope  Protection  at  Kirkwood  Penstock 
Valve  House,  as  satisfactorily  completed;  approving 
Credit  Contract  Modification  No.  4  in  the  amount  of 
^50.75;   and  authorizing  final  payment  in  the  amount  of 
i;28  ,  129.  53  to  R.  L.  Chaides  Construction  Co.,  Inc., 
Contractor . 

VOTE :     Ayes  -  Lee ,   Staten ,   Flynn ,  Toupin ,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-753,  Early  Intake  Dam  -  Repair,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.   2   in  the  amount  of  $26,918.90;  and 
authorizing  final  payment  in  the  amount  of  $15,752.58 
to  Western  Waterproofing  Co.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


87-022 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Accepting  work  per  formed  under  Water  Department 
Contract  No.  WD-1929,  8-Inch  Ductile  Iron  Main 
Installation  in  Montgomery  Street  between  Post  Street 
and  Paci  f ic  Avenue ,  as  sat isf actor  ily  completed ; 
approving  Credit  Contract  Modif icat  ion  No .  1  in  the 
amount  of  $3,891;  authorizing  an  extension  of  time  for 
an  unavoidable  delay  of  19  working  days;  and 
authorizing  final  payment  in  the  amount  of  $4  3,096.65 
to  P  &  J  Utility  Co.,  Contractor. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

Confirming  that  an  emergency  condition  exists  in  order 
to  provide  for  the  most  expeditious  and  prompt  removal 
and  containment  of  asbestos  at  94  9  Pr es idio  Avenue ; 
and  authorizing  the  expenditure  of  $150,000  for  this 
purpose , 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Adopting  the  Hetch  Hetchy  Capital  Improvement  Program, 
1987-88  through  1992-93. 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Adopting  the  Water  Department  Capital  Improvement 
Program,  1987-88  through  1992-93. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
and  the  General  Manager  and  Chief  Engineer  of  the 
Water  Department  to  execute  an  Agreement  with  Itron, 
Inc.,  to  provide  an  Electronic  Meter  Reading  System, 
for  an  amount  not  to  exceed  $178,517. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


87-023 


On  motion  of  Toupin,  seconded  by  Flynn,  the  following 
resolu t ion  was  adopted : 

Requesting  the  Controller's  authorization  to  transfer 
$20,000  from  the  Municipal  Railway  General  Manager's 
professional  services  line  item  to  Services  of  Civil 
Service  to  cover  the  services  of  an  actuary. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

Authorizing  the  Municipal  Railway  to  allow  D  &  D 
Engineering  to  complete  the  cable  car  brake  system 
redesign  contract  with  $100,000  of  Professional 
Liability  Insurance  in  force. 

VOTE:     Ayes  -  Lee,  Staten,  Toupin,  Buell 
Noes  -  Flynn 


On  motion  of  Flynn,  seconded  by  Buell,   the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  an  Amendment  to  the  Agreement  with 
Foster  Engineering  for  performing  design  and  field 
engineering  services  on  an  "As  Needed"  basis  related 
to  the  Ut i 1 i t ies  Engineering  Bur eaa ' s  Engineer ing  and 
Capital  Improvement  Projects,  extending  the  completion 
date  of  the  Agreement  to  December  31,  1987. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  an  Amendment  to  the  Agreement  with 
Jordan  Associates  for  performing  design  and  field 
engineering  services  on  an  "As  Needed"  basis  related 
to  the  Utilities  Engineering  Bureau's  Engineering  and 
Capital  Improvement  Projects,  extending  the  completion 
date  of  the  Agreement  to  December  31,  1987, 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,   the  following 
resolution  was  adopted: 

Accepting  work  performed  by  Marshall  Builders,  Inc., 
Contractor,  under  Municipal  Railway  Contract  No. 
MR-698,  Operator's  Restrooms,  as  satisfactorily 
completed;   approving  Credit  Contract  Modification  No. 
3  in  the  amount  of  $5,262.50;   authorizing  an  extension 
of  time  for  unavoidable  delays  of  26  working  days;  and 
assessing  liquidated  damages  in  the  amount  of  $16,400. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


87-024 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Report  of  the  General  Manager 
Cloud  Seeding 

Mr.  Donald  Birrer,  General  Manager  of  Public  Utilities,  reported  that 
due  to  the  lack  of  rainfall  this  winter,   the  department  will  be 
looking  at  the  possibility  of  cloud  seeding  and  will  report  to  the 
Commission  regarding  its  findings. 

Graf itt i  Removal 

Mr.  Birrer  stated  that  staff  is  working  with  the  City  Attorney  and 
the  Controller  to  get  a  contractor  working  as  soon  as  possible  on 
grafitti  removal ,     Bids  will  be  received  this  month ,     If  an  emergency 
is  declared,   the  Contractor  could  start  immediately. 

******** 

Introduction  of  New  Business 

President  Lee  inquired  whether  the  Municipal  Railway  had  experienced 
a  decline  in  ridership  similar  to  other  Bay  Area  transit  systems. 
Mr.  Willi  am  G.  Stead ,  General  Manager ,  Municipal  Rai Iway ,   repl led 
that  current  data  showed  no  change.     He  said  at  present,   the  data 
base  system  is  not  reliable  for  1-3%  var  iations .     However ,  revenue 
has  increased,  which  would  indicate  that  ridership  is  up. 

******** 

Announcement 

President  Lee  announced  that  the  Commission  met  in  executive  session 
on  two  attorney-client  matters  immediately  prior  to  this  meeting.  No 
action  was  taken. 

******** 

Resolution  No.  87-0039  —  Awarding  WD-1954  to  Darcy  &  Harty 
Construction  Co. 

Mr.  Ted  Wright,  Business  Representative,  Operating  Engineers  Local 
Union  No.  3,  protested  award  of  this  contract  to  Darcy  &  Harty 
Construction  Co.  because  the  contractor  does  not  have  an  agreement  to 
train  apprentices, 

Mr.  Leo  Jed,  Deputy  General  Manager  and  Chief  Engineer,  PUC, 
recommended  award  of  the  contract.     He  reported  that  Darcy  &  Harty 
has  an  apprenticeship  program  with  the  Plumbers  Union,     The  law  does 
not  require  an  apprenticeship  program  for  every  craft  to  be  used  on 
the  job. 

Commissioner  Buell  moved  award  of  the  contract  with  the  condit ion 
that  the  contractor  either  has  an  apprenticeship  program  or  has  made 
a  contribution  to  the  state  fund.     Commissioner  Toupin  seconded. 

Commissioner  Toupin  requested  that  the  bureau  state  the  situation  on 
future  calendar   items,  that  is,  whether  the  contractor   is  signatory 
to  a  program,  or  has  paid  into  the  State  fund,  or  a  waiver  is 
requested  for  a  specific  reason. 


87-025 


On  the  question.   Commissioners  Lee,   Flynn,  Toupin  and  Buell  voted 
"Aye" .     Commissioner   Staten  voted  "No"  ,     Commissioner  Staten 
expressed  concern  regarding  the  inconsistency  of  the  process, 

******** 

Resolution  No.  87-0040  —  Awarding  WD-1965R  to  Aspen  Construction  of 
California,  Inc. 

Mr.  Wright  also  protested  award  of  this  contract  due  to  the  lack  of 
an  apprenticeship  program, 

Mr,  Jed  reported  that  the  bid  documents  state  that  the  contractor  has 
an  apprenticeship  program  with  the  Associated  Building  Contractors. 
Mr,  Wright  responded  that  the  Associated  Building  Contractors' 
apprenticeship  program  is  not  recognized  by  the  State  Department  of 
Apprenticesh  ip  Standards , 

Commissioner  Buell  moved  to  award  the  contract  to  Aspen  Construction 
of  California,   Inc,  with  the  condition  that  the  firm  either  has  an 
approved  apprenticeship  program  or  has  made  a  contribution  to  the 
State  fund.     Commissioner  Toupin  offered  an  amendment  to  add  that  in 
the  absence  of  either  the  approved  program  or  the  contribution  to  the 
fund,   that  the  award  be  given  to  the  next  lowest  qualified  bidder. 
The  amendment  was  accepted.     Resolution  No,  87-0040  was  unanimously 
adopted , 

******** 

Resolution  No,  87-0049  —  Authorizing  the  Municipal  Railway  to  allow 
D&D  Engineering  to  complete  the  cable  car  brake  system  redesign 
contract  with  $100,000  of  Professional  Liability  Insurance  in  force. 

Mr .  Robert  Highf  i 11 ,  Engineer  ing  Services  Manager ,   stated  that  the 
original  contract  carried  $750,000  professional  liability  insurance, 
which  was  the  most  the  contractor  could  obtain  at  the  time.  The 
contract  has  been  in  place  for  over  a  year  and  65%  of  the  work  has 
been  completed.     The  contractor  can  now  only  obtain  $100,000  worth  of 
coverage.     Mr.  Highfill  recommended  acceptance  of  the  reduced 
insurance  . 

Commissioner  Flynn  asked  whether  the  contract  contained  a  "hold 
harmless"  clause  and  if  a  financial  statement  had  been  provided  to 
the  department.     Mr,  Highfill  replied  that  the  clause  was  in  the 
contract  and  no  financial  statement  had  been  received. 

Commissioner  Staten  moved.  Commissioner  Toupin  seconded,  approval  of 
the  reduced  insurance.     On  the  question.  Commissioners  Lee,  Staten, 
Toupin  and  Buell  voted  "Aye".     Commissioner  Flynn  voted  "No". 

******** 


THEREUPON  THE  MEETING  WAS  ADOURNED:      4:05  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


87-026 


PUBLIC  UTILITIES  COMMISSION 


CtTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0036 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise  settlements,  Month  of 
January  1987,  total  amount  billed:    $6,352.29  total  compromise 
settlements:  $3,170.90  and  approves  collections  Month  of  January 
1987,  amount  of  $14,259.72  for  payment  from  miscellaneous  debtors, 
per  lists  dated  February  2,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


1  0  1987 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  September,  October,   November, and 
December.  1986,  of  charges  for  damages  against  miscellaneous 
debtors,  San  Francisco  Water  Department,   in  the  amount  of 
$10,221.88.  and  a  write-off  debt  in  the  amount  of  $878.79. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  FEBRUARY  1  0  1987 


Secretary.  Public 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87*^0038 


WHEREAS.  Under  Hetch  Hetchy  Contract  No.  HH-781,  painting  of  the 
Moccasin  Administration  Building  is  to  be  performed;  now  therefore  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determi ned  to  be  categorical ly  exempt  from  the  Cal ifornia 
Environmental  Quality  Act  under  Class  1(a)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28,  1980,  and  April  16,  1981;  and  be  it  further 

RESOLVED ,      That     thi  s  Commission     approves     the     plans  and 

specifications    as    prepared  and     recommended    by     staff,     and  hereby 

authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  HH-781 ,  Paint  Moccasin 
Administration  Building. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
.t  Us  meeting  of  FBRI'ARY  10  1987  


iblic  Utilities  Cornpusston 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No. 


87-0039 


RESOLVED,  That  this  Conunlsslon  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1954,  8-Inch  Ductile  Iron  Main  Installation  in 
Washington  Street  between  Battery  Street  and  Grant  Avenue,  in  the  amount 
of  $274,980  to  Darcy  &  Harty  Construction  Co.,  2394  Folsom  Street,  San 
Francisco,  CA  94112  as  the  lowest  responsive  bidder  with  the  condition 
that  the  contractor  either  belongs  to  an  approved  apprenticeship  program 
or  makes  a  contribution  to  the  State  apprenticeship  fund,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  FEBRUARY  1  0  1987   

at  Its  meeting  of  '  i-wtwr.  _  _  


Secretary,  Public  Utilities  Comimssion 


PUBLIC  UTILITIES  COMMISSION 

CrtY  *N0  CO U MTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  87~0040 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No. 
WD-1965R,  the  installation  of  nine  deep  vertical  anode  cathodlc 
protection  stations  is  to  be  performed  in  the  San  Francisco  Water 
Department  right-of-way  located  in  Alameda  and  San  Mateo  Counties, 
California;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  January  20,  1987;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1965R,  Cathodic  Protection  for  the  Bay 
Division  Pipelines  1  and  2  in  the  amount  of  $194,222.00  to  Aspen 
Construction  of  California,  Inc.,  2500  Annalisa  Drive,  P.O.  Box  128, 
Concord,  CA  94522,  as  the  lowest  responsive  bidder  with  the  condition 
that  the  contractor  either  belongs  to  an  approved  apprenticeship  program 
or  makes  a  contribution  to  the  State  apprenticeship  fund;  in  the  absence 
of  the  above,  this  Commission  authorizes  award  to  the  next  lowest 
qualified  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FFPR'-IA^-^  1  0  1987  — 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTTY  OF  SAN  FRANCISCO 


87—' 

RESOLUTION  No.   


RESOLVED,  That  this  Commisssion  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No.  752R,  Slope  Protection  at  Kirkwood 
Penstock  Valve  House,  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  4  in  the  amount  of  $50.75;  and  authorizes  final 
payment  in  the  amount  of  $28,129.53  to  the  Contractor,  R.  L.  Chaides 
Construction  Co. ,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  0  1987  


Secretary,  Public  UTm 


*  UL>Lio  u  I  M-i      -  -  V.OMMISSION 

CTTY  ANO  COUKTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-753,  Early  Intake  Dam  Repair,  as 
satisfactorily  completed;  approves  Credit  Contract  Modification  No.  2  in 
the  amount  of  $26,918.90;  and  authorizes  final  payment  in  the  amount  of 
$15,752.58  to  the  Contractor,  Western  Waterproofing  Co.,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  1  0  1987 


at  its  meeting  <>: 


Secretary,  Public  Diifidcs  {.ormfiissi 


PUBLIC  U  I  ID  riES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTtON  Na  87*^043 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1929,  8-Inch  Ductile  Iron  Main  Installation 
in  Montgomery  Street  between  Post  Street  and  Pacific  Avenue,  as 
satisfactorily  completed;  approves  Credit  Contract  Modification  No.  1  in 
the  amount  of  $3,891.00;  authorizes  an  extension  of  time  for  an 
unavoidable  delay  of  19  working  days;  and  authorizes  final  payment  in  the 
amount  of  $43,096.65  to  the  Contractor,  P  S  J  Utility  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  0  1987 


Secretary.  PuhlicTTtilitu  sTofrfnission 


PUBLIC  U  I  ILI  I  IL.O  OUIVHVIIoolOi^ 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0044 


WHEREAS,  Pursijant  to  Section  6,301  of  the  Charter  and  Sections  6.30  and 
21.25  of  the  San  Francisco  ftdmini strati ve  Code,  the  Board  of  Supervisors 
has  declared  that  an  actiaal  emergency  shall  exist  when  it  becanes 
necessary  to  procure  contractual  services  or  equipment  iimiediately  as  a 
result  of  the  breakdown  of  streets  or  public  works  necessitating 
iirmediate  emergency  repair  or  reconditioning  to  safeguard  the  lives  or 
property  of  the  citizens,  or  the  property  of  the  City  and  County;  and 
WHEREAS,  on  Deconber  8,  1986,  the  Municipal  Railway  received  and  publicly 
opened  bids  for  contract  number  MR-965,  Presidio  Division:  Asbestos 
Removal  and  Containment,  and 

WHEREAS,  The  Utilities  General  Counsel  has  reviewed  the  three  bids 
sutmitted  and  detennined  that  all  the  bids  were  fatally  defective,  and 
WHEREAS,  on  DecOTber  23,  1986,  the  Public  Utilities  Ccrmission  rejected 
all  bids,  and 

WHEREAS,  the  most  expeditious  and  prcrrpt  removal  and  containment  of 
asbestos  insulating  material  is  required  to  provide  a  safe  working 
environment  for  Municipal  Railway  employees  and  a  safe  environment  for 
members  of  the  public  vrtio  enter  the  Presidio  facility;  new  therefore,  be 
it 

RESOLVED,  That  the  Public  Utilities  Ccrmission,  in  accordance  with  the 
provision  of  Section  6.301  of  the  Charter  and  Section  6.30  and  21.25  of 
the  Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby 
confirms  that  an  emergency  condition  exists  in  order  to  provide  for  the 
most  expeditious  and  prcmpt  removal  and  containment  of  asbestos  at  949 
Presidio  Avenue;  and,  be  it  further 

RESOLVED,  That  the  Public  Utilities  Cormission  requests  the  Purchaser  and 
Public  Utilities  Cormis  si  on/Muni  Staff  to  proceed  as  expeditiously  as 
possible  on  the  project,  and  authorize  the  expenditures  of  $150,000  for 
this  purpose  in  Fund  31-720-601732-189-03. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubiic  Utilities  Commission 


at  its  meeting  of 


FFRRUARY  1  0  1987 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  . 


WHEREAS,  The  Hetch  Hetchy  Capital  Improvement  Program  proposes 
capital  improvement  ana  facilities  maintenance  priorities  for  funding  in  the 
1987-88  budget;  and 

WHEREAS,  The  Department,  in  conjunction  with  the  Utilities 
Engineering  bureau  and  Bureau  of  Finance,  has  assessed  the  scope,  cost 
estimate  and  schedule  of  proposed  capital  improvements  needed  for  the  reliable 
operation  of  San  Francisco's  power  generation  and  water  storage  facilities 
over  the  next  six  years;  and 

WHEREAS,  Funding  for  the  planned  capital  investments  is  available 
from  revenues  generated  by  the  Hetch  Hetchy  project;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the  Hetch 
Hetchy  Capital  Improvement  Program,  1987-88  through  1992-93,  recommended  by 
the  General  Manager. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   FEBRUARY  1  0  1987 


SecreUiry.  TuhTTTu tmnesUommtssion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,   The  Water  Department  Capital   Improvement  Program 
proposes  capital  improvement  and  facilities  maintenance 
priorities  for  funding  in  the  198788  budget ;  and 

WHEREAS,  The  Department,    in  conjunction  with  the  Utilities 
Engineering  Bureau  and  Bureau  of  Finance,   has  assessed  the 
scope,   cost  estimate  and  schedule  of  proposed  capital 
improvements  needed  for  the  reliable  ope rati on  of  San 
Francisco's  power  generation  and  water  storage  facilities  over 
the  next  six  years;  and 

WHEREAS.  Funding  for  the  planned  capital  investments  will 
be  available  from  water  rates;  and 

WHEREAS .  The  proposed  amount  of  revenue- funded  capi  ta 1 
improvements  for  1987-88  is  consistent  with  previous 
projections  for  rate-setting  purposes;   now,   therefore,   be  it 

RESOLVED.  That  the  Public  utilities  Commission  adopts  the 
Water  Department  Capital  Improvement  Program,    1987-88  through 
1992-93  as  recommended  by  the  General  Manager. 


209&F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1^  1987 


iRY  U)  1987  

Secretary.  Public  Utilities  CommMsioi 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87-*0047 

WHEREAS,  The  Water  Department  has  determined  after  diligent  study  that 
it  would  be  in  the  best  interest  of  both  its  customers  and  the  Department  to 
develop  an  Electronic  Meter  Reading  System;  and 

WHEREAS,  The  Department  has  reviewed  the  vast  majority  of  the  Electronic 
Meter  Reading  Systems  currently  on  the  market;  and 

WHEREAS,  It  has  been  determined  that  Itron ,  Inc.  has  developed  the  most 
useful  and  efficient  system  suitable  for  use  by  the  Water  Department;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  and  the  General  Manager  and  Chief 
Engineer  of  the  Water  Department  to  execute  an  agreement  with  Itron ,  Inc.  for 
the  provision  of  an  Electronic  Meter  Reading  System  in  an  amount  not  to  exceed 
$178,517.00;  and  be  it 

FURTHER  RESOLVED,  That  funding  is  available  in  Object  231-DPAIP  Equipment 
Purchase  in  the  FY  '86-87  Water  Department  operating  budget  (47-00-00-32-001- 
387019-231,  Item  #  47309Z  Electronic  Meter  Reading  System). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  0  1987 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMI^oloiM 

CITY  AND  COUWrV  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Under  the  City  Charter  MUNI  contributes  to  the 
operators'  Trust  Fund  the  difference  between  the  value  of  City 
fringe  benefits  paid  to  MUNI  operators  and  the  value  of  fringe 
benefits  paid  under  the  most  beneficial  comparable  transit  operator 
contract ;  and 


WHEREAS,   the  Memorandum  of  Understanding  with  Transport 
Workers'  Union,   Local  250A  establishes  the  maximum  contribution  to 
the  Trust  Fund;  and 


WHEREAS,  Civil  Service  contracts  with  an  actuary  to  assure 
the  MUNI'S  contributions  do  not  exceed  the  amount  allowed  by  the 
Char  ter ;  and 


WHEREAS.  MUNI'S  FY  86/87  budget  does  not  include  funds  to 
cover  Civil  Service  cost  to  hire  the  actuary;   now.   therefore,   be  it 


RESOLVED.  That  this  Commission  requests  the  Controller's 
authorization  to  transfer  $20,000  from  the  MUNI  General  Manager's 
professional  services  line  item  to  Services  of  Civil  Service  to 
cover  the  services  of  an  actuary. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  1  0  1987  


at  its  meeting  of. 


Secretary.  Public  U ttuttes  Comnusston 


PUBLIC  UTILITIES  COMMISSION 

err*  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0049 


WHEREAS .  The  Municipal  Railway  has  used  D  &  D  Kngineer- 
ing  to  do  cable  car  brake  redesign  since  April  1986,  as  autho- 
rized by  Resolution  No.    85-0509;  and 

WHEREAS ,  The  PUC  Commission  has  reviewed  D  &  D  Engi- 
neering  preliminary  work  and  authorized  continuation  of  this 
project  as  authorized  by  Resolution  No.   86-0298;  and 

WHEREAS,  Due  to  the  state  of  the  insurance  business, 
D  Sr  D  Engineering  is  not  able  to  maintain  the  required  $750,000 
of  Professional  Liability  Insurance  required  by  contract,  but 
can  obtain  $100,000  of  insurance;  and 

WHEREAS .  All  other  insurances  required  by  contract , 
other  than  Professional  Liabi 1 i ty .  wi 1 1  be  enforced ;  and 

WHEREAS  Due  to  the  nature  of  this  work,  the  MUNI  wil  1 
incur  no  greater  risk  by  allowing  this  reduced  insurance;  and 

WHEREAS  There  wi 1 1  be  no  increased  contract  price  to 
the  MUNI;   now,   therefore,   be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  San  Francisco  Municipal  Railway  permission  to 
allow  D  &  D  Engineering  to  complete  this  contract  with  $100,000 
of  Professional  Liability  Insurance  in  force. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUARY  1  0  mi 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


WHEREAS.  Under  Resolution  No.  84-0390  adopted  on  July  31.  1984. 
the  Public  Utilities  Commission  authorized  execution  of  an  Agreement  with 
Foster  Engineering  to  perform  design  and  field  engineering  services  on  an 
"As  Needed"  basis  related  to  the  Utilities  Engineering  Bureau's 
Engineering  and  Capital  Improvement  Projects;  and 

WHEREAS,  The  Control  ler  of  the  Ci  ty  and  County  of  San  Franc i  sco 
under  Contract  Order  No.  CT  71035  on  March  12,  1985  certified  the 
agreement  for  an  amount  not  to  exceed  $200,000;  and 

WHEREAS,  The  completion  date  under  the  agreement  was  stipulated  to 
be  March  27,  1987  unless  extended  by  written  agreement;  and 

WHEREAS,  As  of  December  31,  1986  the  amount  of  funds  authorized  to 
be  spent  for  work  performed  or  to  be  performed  under  the  agreement  was 
$163,178.98  leaving  an  available  unencumbered  balance  of  $36,821.02;  and 

WHEREAS,  In  order  to  pay  the  Consultant  for  al  1  work  currently 
authorized  which  will  be  completed  after  the  current  completion  date  and 
to  uti 1 ize  the  avai Table  unencumbered  balance  of  funds  for  work  to  be 
performed  by  the  Consul  tant,  it  wil 1  be  necessary  to  extend  the 
completion  date  of  the  agreement  to  December  31,  1987;  now.  therefore,  be 
it 

RESOLVED,  That  thi  s  Commi  ssion  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  execute  an  Amendment  to  the 
agreement  with  Foster  Engineering  for  perform! ng  design  and  field 
engi  neeri  ng  services  on  an  "As  Needed"  basi  s  rel ated  to  Uti 1 i ties 
Engineering  Bureau's  Engineering  and  Capital  Improvement  Projects 
extending  the  completion  date  of  the  agreement  to  December  31,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUARY  1  Q  mi 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTtON  No.  87*^3051. 


WHEREAS,  Under  Resolution  No.  84-0390  adopted  on  July  31,  1984, 
the  Public  Utilities  Commission  authorized  execution  of  an  Agreement  with 
Jordan  Associates  to  perform  design  and  field  engineering  services  on  an 
"As  Needed"  basis  rel ated  to  the  Uti 1 i ti  es  Engi  neeri  ng  Bureau ' s 
Engineering  and  Capital  Improvement  Projects;  and 

WHEREAS,  The  Controller  of  the  City  and  County  of  San  Francisco 
under  Contract  Order  No.  CT  71034  on  March  12,  1985  certified  the 
agreement  for  an  amount  not  to  exceed  $200,000;  and 

WHEREAS,  The  completion  date  under  the  agreement  was  stipulated  to 
be  March  27,  1987  unless  extended  by  written  agreement;  and 

WHEREAS,  As  of  December  31,  1986  the  amount  of  funds  authorized  to 
be  spent  for  work  performed  or  to  be  performed  under  the  agreement  was 
$120,335.88  leaving  an  available  unencumbered  balance  of  $79,664.12;  and 

WHEREAS.  In  order  to  pay  the  Consultant  for  all  work  currently 
authorized  which  will  be  completed  after  the  current  completion  date  and 
to  util ize  the  avai lable  unencumbered  bal ance  of  funds  for  work  to  be 
performed  by  the  Consultant,  it  will  be  necessary  to  extend  the 
completion  date  of  the  agreement  to  December  31,  1987;  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  execute  an  Amendment  to  the 
agreement  with  Jordan  Associates  for  performing  design  and  field 
engineering  services  on  an  "As  Needed"  basis  related  to  Utilities 
Engi neeri  ng  Bureau' s  Engi  neeri ng  and  Capital  Improvement  Projects 
extending  the  completion  date  of  the  agreement  to  December  31,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  US  meetin,  of  FEBRUARY  \  0  1987 


^^^taf^4i^^^i^itxi^ssion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  8*?'~OQ52 


RESOLVED,  That  this  Commission  accepts  the  work  performed  by  the 
Contractor,  Marshall  Builders,  Inc.,  under  Municipal  Railway  Contract  No. 
MR-698,  Operator's  Restrooms,  as  satisfactorily  completed;  approves 
Credit  Modification  No.  3  in  the  amount  of  $5,262.50;  authorizes  an 
extension  of  time  for  unavoidable  delays  of  26  working  days;  and  assesses 
liquidated  damages  in  the  amount  of  $16,400.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  1  0  1987   


at  its  meeting  of . 


.7 


Secretary, 


^nr^mmtF^Tymm  ission 


M   I   N   U  T   E  S 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
February  24,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E.  Staten,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Mark  W.  Buell 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 
Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Donald  J.  Birrer 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


87-027 


Call  to  Order:     2:05  P.M. 


Present:     President  Jeffrey  Lee,  Vice  President  Charna  E.  Staten, 

Commissioner  Arthur  V.  Toupin,   Commissioner  Mark  W.  Buell 

Excused  :     Commissioner  H .  We It on  Flynn 


On  motion  of  Staten,  seconded  by  Toupin,  the  Minutes  of  the  regular 
meeting  of  February  10  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Euell,  the  following 
resolution  was  adopted: 

87-0053       MR      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$215,601.06,  for  settlement  of  claims  against  the 
Municipal  Railway,   in   the  month  of  January  1987. 

VOTE:     Ayes  -  Lee,   Staten,   Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0054       WD      Approving   the  transfer  of  Water  Department  Consumers' 
Guarantee  Deposits  in  the  amount  of  $22,108.19, 
unclaimed  for   three  years  per  Water  Department  list 
of  February  27,   1987,    to  the  Water  Department 
Unappropriated  Surplus. 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0055       WD       Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1972,   Seal  Roof  Expansion  Joints, 
University  Mound  Reservoir    (South  Basin)   and  Sunset 
Reservoir    (North  Basin) . 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


87-028 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Authorizing  the  transfer  of  $24,500  from  Fund 
33-001-336248-655-01  to  Fund  33-0  01-3  3  6  24  8-779-01  in 
order  to  fully  fund  19  Energy  Conservation  projects 
at  various  City  Departments . 

VOTE:     Ayes  -  Lee,  Staten,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell ,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  VJD-1938  ,  8-Inch  Ductile  Iron  Main 
Installation  in  Eleventh  Street  between  Market  and 
Folsom  Streets,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.  1  in  the 
amount  of  $17,512.90;  and  authorizing  final  payment 
in  the  amount  of  $12,300.05  to  Uniacke  Construction, 
Contractor . 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell ,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Municipal  Railway 
Contract  No.  MR-861,  Geneva  Carbarn  Shop  Building, 
Fire  Protection  System,   as  satisfactorily  completed; 
and  author izing  final  payment  in  the  amount  of  $20  0 
to  Pacific  Automatic  Sprinkler  Co.,  Contractor. 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Accepting  work  performed  by  BTU  Consultants  under  a 
Professional  Services  Contract  for  performing  heating 
plant  optimization  on  69  boilers  and  furnaces  in  66 
major  energy  consuming  municipal  facilities  as 
satisfactorily  completed;   and  authorizing  final 
payment  in  the  amount  of  $5,000  to  BTU  Consultants. 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


On  motion  of  Toupin,   seconded  by  Staten,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $37,805  for   five  new  staff  positions 
required  to  administer  the  new  long-term  power  sale 
and  purchase  contracts . 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


87-029 


On  motion  of  Staten,  seconded  by  Baell,  the  following 
resolution  was  adopted: 

87-0061       MR      Authorizing  the  Municipal  Railway  to  take  certain 

steps  to  minimize  air  pollutant  emissions  from  diesel 
transit  coaches,  and  adopting  a  timetable  for  the 
implementation  of  such  programs. 

VOTE:     Ayes  -  Lee,  Staten,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-006  2      CC      Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  Professional  Services  Contract  with 
Brian  Gray,  Attorney  at  Law,   for  a  period  of  one  year 
on  an  as-needed  basis,  at  the  rate  of  $160  an  hour 
for  an  amount  not  to  exceed  $100,000,  with  the  option 
to  renew  the  contract  for  two  additional  one-year 
periods . 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0063      E        Authorizing  the  Utilities  Engineering  Bureau  to 

request  qualification  statements,  interview,  select 
and  recommend  to  this  Commission  a  suitable 
consulting  firm  to  provide  engineering  services  on  an 
"as-needed"  basis,   for  a  period  of  twenty-four 
months,   at  a  cost  not  to  exceed  $200,000,   subject  to 
funds  being  made  available. 

VOTE:     Ayes  -  Lee,  Staten,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0064       F         Appointing  Smith  Barney  Harris  Upham  and  Gr igsby 

Brandf ord  as  financial  advisors  for  the  1985  Water 
Revenue  Bond  refunding;  authorizing  the  Bureau  of 
Finance  to  solicit  qualifications  from  underwriters 
and  bond  counsel  and  to  recommend  under wr iters  and 
bond  counsel  to  the  Commission;   and  specifying  that 
the  Requests  for  Qualifications  are  to  state  that 
firms  interested  in  responding  to  these  solicitations 
are  to  deal  only  with  staff  not  members  of  the 
Commission. 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


87-030 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0065  Authorizing  the  Assistant  General  Manager,  Finance, 

to  execute  a  contract  with  KMG  Main  Hurdnan  to 
provide  an  "arm's  length"  review  of  new  power 
contracts  being  negotiated  with  the  Pacific  Gas  and 
Electric  Company  and  the  Modesto  and  Turlock 
Irrigation  Districts,   for  an  amount  not  to  exceed 
$47,500. 

VOTE:     Ayes  -  Lee,   Staten,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0066      MR      Authorizing  the  preparation  and  circulation  of  a 
Request  for  Proposal  for  consultant  assistance  in 
preparing  preliminary  studies  for  the  development  of 
a  new  Municipal  Railway  revenue  processing  facility 
and  exterior  restoration  of  the  Geneva  Office 
Building,   for  an  amount  not   to  exceed  $25,000. 

VOTE:     Ayes  -  Lee,   Staten,   Toupin,  Buell 


Copies  of  the  above  resolutions  are  are  on  file  in 
the  office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Old  Business 

Commissioner  Staten  inquired  as  to  what  action  is  being  taken  by  the 
courts   regarding  persons  arrested  for  writing  graffiti  on  buses. 
She  requested  a  report  by  the  next  meeting.     Mr.  Donald  Birrer, 
General  Manager  of  Public  Utilities,  replied  that  weekly  reports  are 
given  to  the  Mayor  by  the  Police  Department  and  the  District 
Attorney.     He  said  that  quick  removal  is  the  only  solution. 
President  Lee  said  that  as  the  Chairman  of  San  Francisco  Alive, 
which  has  worked  with  this  problem  on  a  citywide  basis,  the 
long-term  solution  lies  in  education  through  the  schools. 

New  Business 

President  Lee  stated  that  regarding  the  problem  of  out-of-ser vice 
escalators  and  elevators  at  Muni  Metro  stations,  the  Commission 
should  receive  periodic  reports  and  actions  should  be  taken  to 
correct   the  problem.     Mr.  William  Stead,  General  Manager,  Municipal 
Railway,   stated  that  the  joint  use  portion  of  the  stations  are 
maintained  by  the  Bay  Area  Rapid  Transit  District.     The  Municipal 
Railway  contracts  for  maintenance  of  the  Muni  only  escalators.  The 
department  will  begin  monitoring  the  performance  of  the  contractor 
as  part  of   its  management  by  objectives  program. 

Report  of   the  General  Manager 

Mr.   Birrer  announced  that  Mr.  Joseph  E.  Johnson,  Director,   Bureau  of 
Energy  Conservation,   would  be  leaving  the  Public  Utilities 
Commission  to  accept  a  promotion  in  the  Chief  Administrator's  Office. 


87-031 


Mr.    Johnson  said   that   it   was  with  mixed   feelings   that  he  was 
leaving.     While  he  said  that  he  looked  forward  to  the  challenges  of 
the  new  position,   he  would  be  leaving  a  competent  team.     He  thanked 
the  Commission  for  its  support  and  guidance  during  the  time  he  was 
Director  of   the  Bureau.     On  behalf  of  the  Commission,   President  Lee 
congratulated  him  and  extended  best  wishes  for  success  in  his  new 
posi  t ion . 


******** 


Item  No.  13  —  Consideration  of  the  appeal  of  328-330  Ritch  Street- 
and  adopting  final  determination  for  the  project. 

Mr.  Leonard  Tom,  Administrator  for  the  Transit  Impact  Development 
Fee,  stated  that  this  matter   is  an  appeal  to  a  determination  of  the 
fee  for  328-330  Ritch  Street.     The  property  formerly  was  used  as  a 
bathhouse  and  is  being  converted  to  a  variety  of  uses,  including 
office  use.     The  determination  by  staff  resulted  in  a  fee  of 
$7,615.     The  owner  objected  to  the  fee  because  he  believes  the 
converted  building  will  result  in  a  net  decrease  on  transit  impact. 
Staff  granted  a  70%  credit  for  use  as  a  bathhouse. 

Mr.  Larry  Mathews,   representing  328-330  Ritch  Street,  stated  that  as 
a  bathhouse  the  building  was  occupied  by  200-500  people,  24  hours  a 
day,  7  days  a  week.     Other  bathhouses  have  informed  him  that  their 
peak  hours  are  from  4:00  p.m.  to  9:00  p.m.  or  12:00  midnight  and 
from  12:00  midnight  to  7:00  a.m.     There  are  20  parkina  places.  When 
converted,   the  building  will  have  30  occupants. 

Commissioner  Buell  stated  the  burden  is  on  the  property  owner  to 
provide  sufficient  information  to  the  staff  reaarding  prior 
occupancy  for  determination  of  the  fee.     Mr.  Tom  stated  that  should 
additional  information  show  that  there  is  a  further  decrease  in 
transit  impact,  a  decision  to  allow  further  credits  would  go  beyond 
the  existing  regulations.     The  category  of  recreational  use  provides 
a  70%  credit . 

Commissioner  Toupin  expressed  the  opinion  that  the  intent  of  the 
ordinance  was  not  to  tax  a  reduction  in  transit  usage,  but  rather  to 
tax  an  increase  in  transit  usage.     There  should  be  a  category  that 
applies  to  situations  where  transit  usage  is  lessened. 

Mr.  Anson  Moran,  Assistant  General  Manager,   Finance,   stated  that  the 
issue  is  not  just  occupancy,  but  that  the  people  who  occupied  the 
facility  rode  Muni  during  the  peak  periods. 

In  response  to  questions  by  the  Commission,   Ms.   Phyllis  Walker, 
Deputy  City  Attorney,  stated  that  a  large  study  was  done  prior  to 
enactment  of  the  ordinance  and  regulations.     Credits  were 
established  based  upon  that  study.     The  burden  of  proof  is  on  the 
claimant  to  show  that  the  ordinance  does  not  apply  to  them  based 
upon  specific  reasons. 

This  matter  was  continued  until  resubmitted  by  staff  to  allow  the 
claimant  to  submit  additional  data. 


******** 


Resolution  No.   87-0064  —  Appointing  Smith  Barney  Harris  Upham  and 
Grigsby  Brandford  as  financial  advisors  for  the  1985  Water  Pevenue 
Bond  refunding;   and  authorizing  the  Bureau  of  Finance  to  solicit 
qualifications  from  underwriters  and  bond  counsel. 


87-032 


Commissioner  Buell   moved  to  approve   the  resolution  with   the  amendment 
that   the  Requests  for  Qualifications  state  that  firms  interested  in 
responding  to  these  solicitations  are  to  deal  only  with  staff,  not 
with  members  of  the  Commission. 

Commissioner  Staten  seconded.  Resolution  No.  87-0064  was  unanimously 
adopted , 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      3:14  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


87-033 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  Na  8*7—0053 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.    77-0184,  adopted 
April  12,    1977,   payment  of  claims  in  the  amount  of 
$215,601.06,  made  by  the  Municipal  Railway,  month  of 
January,    1987,   per  Revolving  Fund  Direct  Payment 
Nos.:      CL0092,   CL0093,   CL0096,   CL0097,   CLOlOl,  CL0102 
and  Direct  Payment  Nos.:     CL0089,   CL0094,   CL0095  and 
CL0098. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  i^EB^^lJHl^Y  2  4  1987  


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUKTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  87-Q054 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  Water  Department  General  Manager 
and  Chief  Engineer,  and  the  City  Attorney,  hereby  approves  the  transfer 
of  San  Francisco  Water  Department  Consumers'  Guarantee  Deposits  unclaimed 
for  three  years  in  the  amount  of  $22,108.19  per  San  Francisco  Water 
Department  list  of  February  27,  1987  to  the  Water  Department 
Unappropriated  Surplus. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      -  ■     ^' '     ^  '^O'  


PUBLIC  UTILITIES  COMMIiz^oloN 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-^055 


WHEREAS.  Under  San  Francisco  Water  Department  Contract  No.  1972, 
the  cleaning  and  installation  of  sealant  and  metal  bar  screen  is  to  be 
performed  at  two  water  reservoirs;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  15301  (b)  and  (d). 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  by  staff,  and  hereby  authorizes  bid  call  for 
San  Francisco  Water  Department  Contract  No.  WD-1972,  Seal  Roof  Expansion 
Joints,  University  Mound  Reservoir  (South  Basin)  and  Sunset  Reservoir 
(North  Basin). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


rrpi-ji-gpY  2  4  1987 


PUBLIC  UriLl  TIES  COMIVlliaialUN 

CITY  AND  COUNTY  OF  SAM  FltANCISCO 


RESOLUnON  No. 


WHEREAS,  the  Public  Utilities  Commission  and  the  Board  of 
Supervisors  in  the  FY  1985/86  Capital  Improvement  Program  Budget 
authorized  the  expenditure  of  funds  for  Energy  Conservation  Projects  at 
specified  Municipal  facilities;  and 

WHEREAS,  an  additional  $24,500  is  required  to  supplement  the 
funding  shortfall  of  some  of  the  projects  because  the  initial  budget  for 
these  projects  was  based  on  preliminary  assessment  of  the  work;  and 

WHEREAS,  the  money  for  the  additional  request  is  available  In  Fund 
33-001-336248-655-01,  now  therefore,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  authorizes  the 
transfer  of  $24,500  from  Fund  33-001-336248-655-01  to  the  Energy  Savings 
Improvements  various  locations  Project  Fund  33-001-336248-779-01, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FFRRUARY  2  4  1987 


Secretary,  PublicU tiiiWes  Cb^imi 


PUBLIC  UTILITIES  COMMISSION 

art  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  6*7^^05*7 


RESOLVED,  That  thi s  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1938,  8-Inch  Ductile  Iron  Main  Installation 
in  Eleventh  Street  between  Market  and  Folsom  Streets,  as  satisfactorily 
completed;  approves  Credit  Contract  Modification  No.  1  in  the  amount  of 
$17,512.90;  and  authorizes  final  payment  in  the  amount  of  $12,300.05  to 
the  Contractor,  Uniacke  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEB'  ':;V\T'  2  4  1987 


Secretary,  Public  Utiiities  Cc^mission 


PUBLIC  UTILITIES  COMMISSION 


OTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,   That  this  Commission  accepts  the  work  performed  under 

Municipal  Railway  Contract  No.  MR-861 ,  Geneva  Carbarn  Shop  Building,  Fire 

Protection    System    as    satisfactorily  completed    and    authorizes  final 

payment  i n  the  amount  of  $200.00  to  the  Contractor,  Pacific  Automatic 
Sprinkler  Co, 


/  hereby  certify  that  the  foregoing  res<  is  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _J  ^  ^^^^  


PUBLIC  U  I  JLiriES  COMMISSION 

CfTV  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0059 


WHEREAS,  the  Public  Utilities  Commission,  in 
its  Resolution  No.  86-0058,  authorized  the  Bureau  of 
Energy  Conservation  to  enter  into  a  contract  with  BTU 
Consultants  to  perform  heating  plant  optimization  on  69 
boilers  and  furnaces  in  66  major  energy  consuming 
municipal  facilities  for  the  sum  of  $40, 000. 00;  and 


WHEREAS,  BTU  Consultants  has  performed  and 
completed  the  work;  and 


WHEREAS,  the  Bureau  of  Energy  Conservation  has 
found  their  work  satisfactory  and  in  keeping  with  the 
terms  of  the  contract,  NOW  THEREFORE,  be  it 


RESOLVED,  that  the  Public  Utilities  Commission 
hereby  authorizes  the  Bureau  of  Energy  Conservation  to 
issue  a  Final  Contract  Payment  Authorization  in  the 
amount  of  $5,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  E£  l^l^Z  


PUBLrC  UTILITIES  COMMISSION 

CITY  AND  COVHTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87^060 


WHEREAS,    In  June.    1985.    the  Public  Utilities  Commission 
entered  into  new  agreements  with  the  Modesto  and  Turlock  Irrigation 
Districts  and  PG&E  for  the  sale  and  purchase  of  electricity;  and 

WHEREAS.  The  agreements  specified  an  interim  period  through 
December  31,   1987.  during  which  the  details  of  the  final  thirty  year 
contract  would  be  negotiated;  and 

WHEREAS.    In  October.   1986.   the  PUC  approved  four  new 
positions  to  administer  the  new  power  agreements  with  PG&E  and 
the  Modesto  and  Turlock  Irrigation  Districts;  and 

WHEREAS.  The  Department  has  re-analyzed  its  staffing  needs 
based  on  the  complex  nature  of  the  new  agreements  and  the  expertise 
involved  in  administering  them;  and 

WHEREAS,  The  new  agreements  will  require  that  Hetch  Hetchy 
change  its  method  of  power  generation  scheduling  to  a  more  complex 
dynamic  system  in  return  for  higher  revenues;  and 

WHEREAS,  There  are  financial  risks  to  the  City  of  several 
million  dollars  annually  if  the  new  generation  scheduling  and 
operating  systems  are  not  administered  properly;   now,   therefore,  be 
it 

RESOLVED,  That  the  PUC  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  supplemental  appropriation  in  the  amount  of 
$37,805  for  five  new  staff  positions  required  to  administer  the  new 
long-term  power  sale  and  purchase  contracts.     Funding  will  come  from 
Hetchy 's  Unreserved  Fund  balance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87^0061 


WHEREAS,   The  Board  of  Supervisors  passed  Resolution  No. 
7b6-86  to  urge  the  Mayor  to  request  that  the  P.U.C.   adopt  a 
policy  requiring  the  Municipal  Railway  to  take  certain  steps  to 
minimize  air  pollutant  emissions;  and 

WHEREAS,  The  Mayor  has  written  the  President  of  the 
Public  Utilities  Commission  requesting  adoption  of  said  policy 
regarding  the  five  specific  recommendations  cited  in  Board 
Resolution  No.  756-86,  with  a  corresponding  implementation 
timetable;  and 

WHEREAS,  The  Board  of  Supervisors,   the  P.U.C.   and  the 
MUNI  recognize  this  City's  strong  and  ongoing  transit  commit- 
ment and  responsibility  to  reduce  air  pollutant  emissions;  now, 
therefore,   be  it 

RESOLVED,   That  MUNI  Diesel  Maintenance  will  utilize 
engine  and  chassis  dynomometers  using  mechanics  trained  by  an 
engine  manufacturer  in  the  latest  emissions  reduction  tech- 
niques by  June  1988  on  standard  motor  coaches,   and  by  June  1991 
on  Articulated  Motor  Coaches:   and,    further,   be  it 

RESOLVED,   That  MUNI  Equipment  Engineering  will  assist 
the  Deputy  General  Manager  of  Maintenance  to  track  develop- 
ments,  develop  the  required  budget,   and  obtain  new  emissions 
test  equipment  as  it  is  available  to  the  industry;  and,  fur- 
ther,  be  It 

RESOLVED,   That  MUNI  Transportation  Division  will  incor- 
porate operator  training  that  addresses  emissions  as  part  of 
the  standard  training  program  by  January  1988,   and  adopt  a 
policy  to  shut  down  diesel  coaches  that  are  delayed  at  termi- 
nals,  approximately  more  than  10  minutes  effective  when  diesel 
coaches  nave  all  been  configured  with  air  starters 
(approximately  June  1989);   and,   further,   be  it 

RESOLVED,  That  starting  in  March  1987.   MUNI  Equipment 
Engineering  will  contact  the  Director  of  Planning  for  the  Bay 
Area  Air  Quality  Management  District  every  other  month,   to  keep 
informed  on  new  developments  or  programs  available  to  the  MUNI, 
and  to  volunteer  coaches  for  test  programs,    if  available,  be- 
fore June  1989;   and,   further,    be  it 

RESOLVED,   That  MUNI  Equipment  Engineering  incorporate 
an  option  of  a  prototype  emissions  system  into  the  upcoming 
Articulated  Diesel  Coach  Procurement,   due  to  start   in  the  fall 
of  1987.     And  to  investigate  other  prototype  programs  offered 
by  Federal  or  local  agencies  to  start  by  January  1990;  and, 
further,   be  it 

RESOLVED,  That  current  vehicle  specifications  will  in- 
corporate electronically  controlled  fuel  injection  and  trans- 
mission shifting,   and  that  all  future  specifications  will  in- 
corporate the  latest  available  proven  technology  for  emissions 
control;   and,   further,   be  it 

RESOLVED,   That  diesel  fuel  specifications  will  be  re- 
viewed each  time  they  come  up  for  bid  by  the  MUNI  Equipment 
Engineer ing  Depar tment ,   us i ng  the  B.A.A.Q.M.D.   and  industry 
standard  resources  to  keep  MUNI's  fuel  specifications  at  the 
leading  edge  of  reduced  emissions  and  cost  effectiveness. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  !^   ^  '  


PUBLIC  UTILITIES  COMMISSION 


CTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  faces  major 
issues  in  the  area  of  water  rights  and  particularly  must  be  prepared  to 
participate  in  hearings  on  the  San  Francisco  Bay/Sacramento  -  San 
Joaquin  Delta  Estuary  before  the  State  Water  Resources  Control  Board 
beginning  July,  1987;  and 

WHEREAS,  The  City  Attorney  recommends  that  an  outside  legal 
consultant  be  hired  on  an  as  needed  basis  to  advise  the  Public  Utilities 
Commission  and  the  City  and  County  of  San  Francisco  in  this  area;  and 

WHEREAS,  Such  legal  consulting  services  may  be  needed  for  the 
duration  of  the  hearings  over  the  next  three  years;  and 

WHEREAS,  Mr.  Brian  Gray,  Attorney  at  Law,  has  represented  the 
Public  Utilities  Commission  in  previous  water  rights  disputes,  has  legal 
expertise  in  the  area  of  California  water  rights  litigation  and  is 
familiar  with  the  history  and  politics  of  the  San  Francisco  Water 
Department  and  Hetch  Hetchy  Water  and  Power  Project;  now,  therefore,  be 


RESOLVED,  That  the  General  Manager,  Public  Utilities,  is  hereby 
authorized  to  execute  the  Professional  Services  Contract  between  the 
City  and  County  of  San  Francisco,  through  its  Public  Utilities  Commis- 
sion and  Brian  Gray,  Attorney  at  Law,  for  a  period  of  one  year  on  an  as 
needed  basis  at  the  rate  of  $160  an  hour  not  to  exceed  $100,000  with  the 
option  to  renew  the  contract  for  two  additional  one  year  periods.  Funds 
are  available  in  the  Water  Department/Hetch  Hetchy  Water  Resources 
Planning  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    FEBHl  A'  (  2  4  1987  


it 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87-0063 


WHEREAS,  The  Utilities  Engineering  Bureau  performs  professional 
engineering  and  project  management  services  for  the  departments  and  bureaus  of 
the  Public  Utilities  Commission;  and 

WHEREAS,  From  time  to  time  there  is  a  need  to  provide  assistance  to 
or  supplement  Utilities  Engineering  Bureau  staff  in  the  completion  of  various 
engineering  projects;  and 

WHEREAS,  The  timing  of  any  necessary  assistance  and  professional 
services  cannot  always  be  anticipated  or  pre-scheduled;  and 

WHEREAS,  The  services  of  a  consulting  engineering  firm,  retained  for 
the  purpose  of  providing  engineering  services  on  an  "as-needed"  basis,  will 
facil itate  the  timely  execution  of  certain  office  and  field  engineering 
functions,  schedule  and  cost  control  problems,  and  project  management 
activities;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities 
Engineering  Bureau  to  request  qualification  statements,  interview,  select  and 
recommend  to  this  Commission  a  suitable  consulting  firm  to  provide  the 
required  engineering  services  for  a  period  of  twenty-four  months  at  a  cost  not 
to  exceed  $200,000,  subject  to  funds  being  made  available. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    r  2  4  1987  

Sec  re  fa  rv^' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  It  Is  probably  In  the  Public  Utilities  Commission's 
interest  to  refund  the  1985  Water  Revenue  Bonds;  and 

WHEREAS,  The  Public  Utilities  Commission  will  need  the  services 
of  financial  advisor,  bond  counsel  and  underwriters  to  accomplish  a 
refunding;  and 

WHEREAS,  Smith  Barney  Harris  Upham  and  Grlgsby  Brandford  in  joint 
venture  were  selected  to  serve  as  financial  advisors  for  the  1985  Water 
Revenue  Bonds  through  an  open,  RFQ  selection  process  and  served  the 
Public  Utilities  Commission  well;  now,  therefore,  be  it 

RESOLVED,  That  Smith  Barney  Harris  Upham  and  Grlgsby  Brandford  be 
appointed  as  financial  advisors  for  this  refunding;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission's  Bureau 
of  Finance  be  authorized  to  solicit  qualifications  for  underwriters  and 
to  recommend  underwriters  to  the  Public  Utilities  Commission;  and  be  It 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission's  Bureau 
of  Finance  be  authorized  to  solicit  qualifications  for  bond  counsel  to 
the  Public  Utilities  Commission  to  serve  for  the  period  of  five  years; 
and  be  it 

FURTHER  RESOLVED,  That  the  Requests  for  Qualifications  state  that 
firms  Interested  in  responding  to  these  solicitations  are  to  deal  only 
with  staff  not  members  of  the  Conimisslon. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  2  4  1987  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0065 


WHEREAS.   The  San  Francisco  Public  Utilities  Commission  (PUC), 
is  approaching  the  final  stages  of  negotiation  for  new  power 
contracts  with  Pacific  Gas  and  Electric  Company  (PG&  E),  Modesto  and 
Turlock  Irrigation  Districts;  and 

WHEREAS,  The  PUC  desires  an  "arm's  length"  review  of  these 
contracts  before  they  become  available;  and 

WHEREAS,  The  firm  of  KMG  Main  Hurdman  has  experience  with 
Hetch  Hetchy  and  these  contract  issues  which  uniquely  qualifies  them 
for  this  engagement;   now,   therefore,   be  it 

RESOLVED.   That  the  Assistant  General  Manager,   Finance,  is 
hereby  authorized  to  execute  a  contract  with  KMG  Main  Hurdman  for 
such  an  "arm's  length"  review  for  an  amount  not  to  exceed 
"$47,500.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of     :  Y  2  1  1987 


Secretary,  Public 


PUBLIC   UTILITIES  COMMISSION 

CITV  AND  COUNTV  OF   BAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  The  Public  Utilities  Commission  is  responsible  for 
the  daily  extraction,   sorting,  and  processing  of  MUNI  revenues;  and 

WHEREAS,  Present  revenue  processing  facilities  located  at 
949  Presidio  are  inadequate  to  provide  an  efficient  operating  environ- 
ment, desired  levels  of  security  against  theft,   or  potential  for 
successful  expansion  or  improvement;  and 

WHEREAS,  The  PUC  General  Manager  has  recommended  the  use  of 
the  Geneva  Office  Building  (2301  San  Jose  Avenue)  as  a  site  that 
provides  a  good  location,  adequate  space  and  development  potential;  and 

WHEREAS,  The  exterior  of  the  Geneva  Office  Building  must  be 
restored  by  the  City  because  it  was  given  status  as  an  historic  landmark; 
and 

WHEREAS,  Preliminary  studies  are  required  to  develop  a  workable 
plan  for  the  new  MUNI  revenue  processing  facility;  accompanied  by 
preliminary  cost  estimates,  seismic  studies,  and  general  requirements 
to  accurately  restore  the  building  exterior;  and 

WHEREAS,   Funds  for  these  purposes  are  currently  available 
through  the  Section  9  Grant  of  the  Urban  Mass  Transit  Administration; 
Now,   therefore,  be  it 

RESOLVED,     The  Public  Utilities  Commission  authorizes  the 
preparation  and  circulation  of  a  Request  for  Proposal  for  consultant 
assistance  in  preparing  preliminary  studies  for  development  of  a  new 
MUNI  revenue  processing  facility  and  exterior  restoration  of  the  Geneva 
Office  Building.     The  level  of  effort  not  to  exceed  Twenty-Five  Thousand 
Dollars  ($25,000.00). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY 


San  Kraisicisco  Water  DEPARXMEirsix 


MEMORANDUM 


DATE  : 


February  27,  1987 


TO:  General  Manager,   Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 

SUBJECT:     Monthly  Report  of  January  Activities 

OPERATIONS 


Storage .     The  month-end  status  of   local   storage  reservoirs   is  shown  on 
the  accompanying  figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  January  amounted  to  16.0  billion 
gallons  or  54%  of  capacity.     This   is   less  than  the  17.2  billion  gallons 
and  5  8%  of  capacity  in  storage  at  the  end  of  December.     For  the 
Suburban  system  as  a  whole,   storage  amounted  to  43.5  billion  gallons 
and  56%  of  capacity  compared  to  48.6  billion  gallons  and  62%  of 
capacity  at  the  end  of  last  month. 

Product  i  on .     Water  supplied  by  Hetch  Hetchy  and  the  production  of  local 
water  treatment  plants  are  shown  on  the  accompanying  figure  2.  The 
Hetch  Hetchy  delivery  system  was  taken  out  of  service  for  inspection  of 
tunnels  and  the  San  Joaquin  pipelines.     The  local  filter  plants 
provided  the  majority  of  supply  to  the  system  during  the  month.     Use  of 
the  Hetch  Hetchy  delivery  system  resumed  in  the  first  week  of  February. 

Consumpt  i  on .  Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  figure  3. 


Water  Supply 


1,  Hetch  Hetchy  water   import:     An  average  of  57.6  million 
gallons  per  day  (MGD)   for  the  month  of  January. 

2.  Sunol   Valley  Filtration  Plant  treated   131.2  MGD. 
San  Andreas  Filtration  Plant  treated  66.9  MGD. 


3.     Consumption  (MGD  average): 


January  1987 

January  1 986 

January  1 987 

January  1976 


215.1) 
201.5) 


215.1  ) 
233.2) 


12  months  preceding 

February  1 ,  1987  - 
February  1 ,    1986  - 


284.4) 
281.9) 


6.7  percent  more 
7 .  8  percent  less 

0. 9  percent  more 


Storage   (million  gallons)   as  of  February  1: 
1986  1987 


Increase 
-  Decrease 


Alameda  Div.    (Capacity  48,014) 
26.765  27.572 
Peninsula  Div.   (Capacity  29,783) 
17,020  15,954 
Total    (Maximum  Capacity  77,797) 
43,785  43,526 


807 


1  .066 


259 


%  Ful  1 
Capac  i  ty 


57 


54 


56 
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CONTINUING  PROGRAMS 


Net  Paying  Sales 


January  Fi  seal  Year 

1987  To  Date 


Actual  $3,60  9, 185  $33,198,229 

Estimated  3,287,104  31 ,212,847 

Increase  322,081  1 ,985,382 

Increase/Decrease  (%)                               9.80  6.36 

Leases  and  Permi  ts .     By  the  terms  of  their  leases,  royalties  or 
percentage  of  revenue  received  for  the  month  of  January  are  as  follows 

Santa  Clara  Sand  and  Gravel  $29,264.53 

Sunol  Golf  Course  19,109.68 

Crystal  Springs  Golf  Course  12,615.54 

Mission  Valley  Rock  26,600.00 

Vehicular  Accidents.     During  the  month  of  January  there  were  8 
accidents ,   3  of  whic h  were  possibly  avoidable. 

Industrial   Accidents.     There  were  6  lost-time  injuries  in  Janua ry. 

Flushing .     Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in  the 
areas  bounded  by  Geary,   Hayes  Valley,   Lone  Mountain,   Duboce,  Alta 
Plaza  and  Lafayette  Park. 

January  Fiscal  Year 

1987  1986-87 


Mains   (all   sizes),  lineal 

feet  77,000  535,000 
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LOCAL  WATER  STOF^AGE 
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SAN    FRAMCISCO    MUNICIPAL  RAILWAY 
CLAIMS    DIVISION    -   MONTHLY  REPORT 
FEBRUARY  1987 


NEW  CLAIMS   FILED  THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED   PERSONAL  INJ. 
AND   PROPERTY  DAMAGE: 

TOTAL : 

CLAIMS  FILED  FISCAL  YEAR  TO  DATE  2-28-87 
CLAIMS  FILED  FISCAL  YEAR  TO  DATE  2-28-86 
COLLECTIONS  THIS  MONTH 

COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  2-28-87 
COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  2-28-86 
CLAIMS   SETTLED  THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

TOTAL : 

CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  2-28 
CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  2-28 
ACCIDENTS   RECORDED  THIS  MONTH 

PASSENGER: 

TRAFFIC: 

TOTAL: 

ACCIDENTS  RECORDED  FISCAL  YEAR  TO  DATE  2-28-87 
ACCIDENTS   RECORDED  FISCAL  YEAR  TO  DATE  2-28-8  6 


-87 


-86 


NUMBER 

27 
39 


72 
1215 
1290 


39 
50 

89 
924 
814 

150 
193 

343 

2858 
3321 


AMOUNT 

$  232,282 
1,054,918 

36,799 

$  1,323,999 
$47,343,668 
$39,987,800 
$  11,175 
$  138,648 
$  67,956 

$  83,916 
43,473 

$  127,389 
$  3,331,994 
$  3,241,713 


343 


Accidents  were  reported  28 


were  Unreported  and  Delay 


ACCIDENT  REPORTS  -  CLAIMS  DEPARTMENT 


February  1987 


ACCIDENT  DESK 

  PASSENGER  TRAFFIC  TOTAL 


MC  48  90  138 

TC  •                     37  60  97 

SC  12  14  26 

CC  4  13  17 

STA.  37  -  37 


TOTALS:  138                     177  315 
UNREPORTED 

  PASSENGER  TRAFFIC  TOTAL 

MC  13  4 

TC  112 

SC  -                       -  '        f  - 

CC  1-1 

STA.  1-1 


TOTALS:  4  4  8 
DELAYED 

  PASSENGER  TRAFFIC  TOTAL 

MC  5  9  14 

TC  2  2  4 

SC  112 

CC  _  -  - 

STA.  _  -  - 


TOTALS:             8  12  20 

REICAP: 

PASSENGER  TRAFFIC  TOTAL 

MC  54  102  156 

TC  40  63  103 

SC  13  15  28 

CC                                 5  13  18 

STA.  38  -   38 


TOTALS:  150  193  343 


Previous  Total  to  Date: 


TOTAL  TO  DATE: 


2858 


CHARNA  £  STATEN 
VJCE  PRESIDENT 


JEFFREY  LEE 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


DIANNE  FEINSTEIN,  mayor 
OONALO  J  BIRRER.  GENERAL  MANAGER 


MUNICIPAL  RAILWAY 


H  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  V.  TOUPIN 


MARK  W.  BUELL 


HETCH  HETCHY 
WATER  AND  POWER 


March  6,  1987 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Tuesday,  March  10,  1987,  at  1:45  P.M.,  In 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  Is  in  compliance  with  California  Government  Code 
Section  54956.9(a)  regarding  Monica  Wong  v.  City  and  County  of  San 
Francisco,  Superior  Court  No.  813-441. 


RAB:gj 


cc:    Members,  PUC 
D.  Blrrer 
G.  Krueger 
R.  Murphy 
D.  Rohrer 
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ROMAINE  A.  BOLDRIDGE 


Secretary 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
March  10,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E,  Staten,  Vice  President 


H.  Welton  Flynn 


Arthur  V,  Toupin 


Mark  W.  Buell 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitor ing 


Information  Systems 


Personnel  and  Training 


Donald  J.  Birrer 


GENERAL  MANAGER 


Romaine  A,  Boldridge 


SECRETARY 


87-034 


Call  to  Order:     2:06  P.M. 


Present:     President  Jeffrey  Lee,  Vice  President  Charna  E.  Staten, 
Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin ,  Commissioner  Mark  w.  Buel 1 


On  motion  of  Toupin,  seconded  by  Buell,  the  Minutes  of  the  regular 
meeting  of  February  24  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Staten,  the 
following  resolution  was  adopted  in  Executive  Session 

87-0068       MR       Settling  the  case  of  Monica  Wong  v.   Municipal  Railway 
of  San  Francisco,   et  al.,   Superior  Court  No.  813-441. 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

87-0067      MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$34,000;  and  rescinding  the  portion  of  Resolution  No. 
81-0481-MR  adopted  December  18,  1981,  pertaining  to 
litigated  settlement  of  $6,500  payable  to  Frank 
Feeney . 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

87-0069      MR      Approving  compromise  settlements  in  the  amount  of 
5,302.93  and  collections  in  the  amount  of 
11,175.27,  for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors 
for  the  month  of  February  1987. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call   for  Municipal  Railway 
Contract  No.   MR-973,   Presidio  Facility:     Furnish  and 
Install  New  Electric  Service  Switchboard. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,   Toupin,  Buell 


87-035 


On  motion  of   Staten,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

8  7-00  71       WD       Awarding  Water  Depar tment  Contract  No .   WD- 196 2  , 

Dumbarton  Valve  House  Rehabilitation,   in  the  amount 
of  $18,935  for  the  Base  Bid  less  Alternate  A,  to  All 
Phase  Builders,  Contractor. 

VOTE:     Ayes  -  Lee,  Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

87-0072      HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-721,  Moccasin  Low  Head  Power  Plant,  Construct 
Powerhouse,  as  satisfactorily  completed;  approving 
Debit  Contract  Modification  No.  6  in  the  amount  of 
$40,566.74;  and  authorizing  final  payment  in  the 
amount  of  $43,412.51  to  Stacy  and  Witbeck,  Inc., 
Nationwide  Construction  Consultants,   Inc.,  and  Frank 
H.  Mock,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

87-0073       HH       Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-763,   Tesla  Portal  Station,   Fire  Protection  and 
Miscellaneous  Improvements,  as  satisfactorily 
completed;   approving  Credit  Contract  Modification  No. 
1  in  the  amount  of  $697.78;   and  authorizing  final 
payment  in  the  amount  of  $9,995.92  to  Ira  Matheny, 
Inc . ,  Contractor . 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Staten,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

8  7-007  4      WD      Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1920R,   Sunol  Filtration  Plant,  East 
Sludge  Lagoons  in  Alameda  County,  as  satisfactorily 
completed;  approving  Credit  Contract  Modification  No. 
2   in  the  amount  of  $3,891.74;   and  authorizing  final 
payment  in  the  amount  of  $4,520.11  to  Keyco 
Engineering  Corporation,  Contractor. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

87-0075       E         Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Utilities  Engineering  Bureau 
supplemental  appropriation  in  the  amount  of  $3,255  to 
pay  California  Business  System's  outstanding  claim. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,   Toupin,  Buell 


87-036 


On  motion  of  Toupin,    seconded  by  Staten,  the 
following   resolution  was  adopted: 

87-0076       E         Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer   to  request  qualification  statements  and 
proposals ,  and  to  select  and  recommend  to  this 
Commission  a  suitable  consulting  firm  to  provide 
engineering  services  for  the  design  of  the  rehabili- 
tation and  upgrading  of  the  Potrero  Division  facility, 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0077       E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  request  proposals,  and  to  select  the  most 
qualified  firm  to  complete  the  remaining 
recommendations  relating  to  the  safety  of  Lower 
Crystal  Spr  ings  Dam . 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

87-0078      E        Endorsing  the  design  concept  recommended  by  staff  for 
the  Van  Ness  Avenue  Street  Lighting  Improvements 
project  which  would  result  in  replacement  of  the 
existing  facilities  with  steel  poles,  lighting 
fixtures  and  ornamental  castings  similar  in 
appearance  to  the  existing  facilities;  and 
authorizing  staff  to  proceed  with  final  design  of 
this  project . 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0079       E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer   to  execute  amendments  to  the  Agreements  with 
Don  Todd  Associates  and  Robert  J.  Hicks,  extending 
the  completion  dates  to  December   31,   1988;  and 
request ing  the  Director  of  Purchasing  and  Services  to 
approve  and  execute  said  amendments. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,   Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0080       E         Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  an  amendment  to  the  Professional 
Services  Agreement  with  D.  Waters,  Professional 
Services  Group,   for   inspection  and  design  of  a  cath- 
odic  protection  system  for  the  San  Joaquin  Pipelines, 
to  extend  the  completion  date  to  June  30,  1987. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Toupin,  Buell 


87-037 


On  motion   of  Staten,   seconded  by  Toupin,  the 
following   resolution  was  adopted: 

87-0081       MIS     Authorizing   the  General  Manager  of  Public  Utilities 
to  enter   into  a  contract  modification  with 
Information  Systems  Associates,   for  an  amount  not  to 
exceed  $53,000,   and  for  a  period  not  to  exceed  12 
months . 

VOTE:     Ayes  -  Lee,  Staten,  Flynn,  Toupin,  Buell 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Announcements 

President  Lee  announced  that  immediately  prior  to  this  meeting  the 
Commission  met  in  executive  session  and  approved  settlement  in  the 
case  of  Monica  Wong  v.  City  and  County  of  San  Francisco. 

******** 

Report  of  the  General  Manager 
Kir kwood  Powerhouse 

Mr,  Donald  Birrer,  General  Manager  of  Public  Utilities  reported  that 
the  General  Manager  of  Hetch  Hetchy  Water  and  Power  and  a  Deputy 
City  Attorney  were  in  Washington,  D.C.   to  work  with  the  Department 
of  the  Interior  to  finalize  an  agreement  on  the  operation  of  the 
third  generator  at  Kirkwood  powerhouse. 

Water  Issues 

Mr.  Birrer  announced  that  he  would  present  an  outline  at  the  next 
Commission  meeting  of  actions  to  be  taken  regarding  this  year's  low 
precipitation.     He  said  that  staff   is  preparing  a  mailer  for 
inserting  in  water  bills  regarding  water  conservation  measures. 

Mr,  Birrer  reported  that  he  testified  in  Sacramento  in  opposition  to 
Senate  Bill  27  which  would  preclude  the  use  of  Hetch  Hetchy,  He 
said  that  the  demand  of  the  south  bay  users  exceeds  the  City's 
ability  to  supply  them  with  water.     High  quality  water  is  needed  for 
the  growth  of  industry  in  that  area.     Commissioner  Staten  suggested 
that  the  Santa  Clara  manufacturers  group  should  be  included  in 
future  discussions. 

******** 

Resolution  No.  87-0078  —  Endorsing  the  design  concept  recommended 
by  staff  for  the  Van  Ness  Avenue  Street  Lighting  Improvement  Project. 

Mr.  Donald  Keener,   Manager,   Project  Management  Division,  described 
problems  with  the  existing  poles  and  distributed  copies  of 
photographs  to  the  Commission .     He  said  that  the  existing  concrete 
poles,    installed  in  1915,   had  deteriorated.     The  design  criteria 
used  by  the  bureau  were:     1)  to  support  the  trolley  wires  thereby 
reducing  the  number  of  poles;   2)   to  increase  the  i llumi  nat  ion  level 
on  the  street  and  bring  it  up  to  modern  standards;   3)  to  reduce 
energy  consumption;  4)  to  minimize  maintenance  costs;   5)   to  minimize 
construction  cost;   and  6 )   to  address  the  concerns  of  other  City 
agencies.     Several  alternatives  were  developed.     The  recommended 
alternative  is  to  replace  the  existing  poles  with  a  replication  of 
the  square  concrete  design  using  a  square  steel   cross  section 
including  ornamentation  and  fixtures.     The  height  of  the  pole  would 
be  increased  for  better   light  disbursement  and  high  pressure  sodium 


87-038 


vapor   lamps  would  be   used   for   a   higher   level  of   light   at   a  more 
efficient   cost .      The  project   budget    is  $8.7  million.     The  schedule 
calls  for  completion  of  design  by  April,    1988  with  construction  to 
be  completed   in  September,  1990. 

President  Lee  asked  whether   the  color  of  the   lighting  would  be 
similar   to  that  of  Market  Street.     Mr.   Keener   replied  "no".     He  said 
that  the  ornamentation  on  the  base  and  at  the  top  of  the  pole  would 
be  antique  gold  like  the  original  pole.     Mr.  Raymond  Yamagishi, 
Project  Engineer,  stated  that  the  light  would  be  high  pressure 
sodium  vapor  lamps  which  you  see  on  Market  Street.  Commissioner 
Flynn  asked  if  eyebolts  would  be  used.     Mr.  Yamagishi  replied  that 
there  are  eyebolts  in  place  now  and  the  design  so  far  had  not 
contemplated  any  change.     President  Lee  asked  whether  the  neighbor 
and  business  community  had  been  contacted.     Mr.  Yamagishi  said  that 
staff  had  not  addressed  that  directly,  but  had  the  understanding 
that  the  City  Planning  Department  had  been  in  contact  with  them. 
Commissioner  St at en  asked  how  many  poles  would  be  removed  from  the 
street.     Mr.  Keener  stated  that  until  the  design  for  trolley  service 
was  completed  that  figure  would  not  be  known.     Mr.  Yamagishi  said 
that  staff  is  working  to  reduce  the  redundancy.     He  estimated  that 
it  might  be  about  50  poles .     Commissioner  Flynn  asked  whether  the 
project  would  receive  financial  assistance  from  the  State  of 
California,  Department  of  Transportation   (CalTrans).     Mr.  Leo  Jed, 
Deputy  General  Manager  and  Chief  Engineer,    replied  that  CalTrans  was 
agreeable  to  using  gas  tax  money  from  the  City's  existing 
allotment.     President  Lee  requested  that  staff  investigate  whether 
the  City  is  eligible  for  extra  State  money  for  safety  items, 
especially  at  intersections. 

On  motion  of  Commissioner  Staten,  seconded  by  Commissioner  Toupin, 
the  design  concept  was  approved. 


Public  Comments 

Mr.  Norman  Rolfe,  2233  Larkin  Street,  suggested  that  since  a  large 
number  of  people  live  in  apartment  houses,  and  therefore  do  not 
receive  water  bills,   the  Water  Department  may  want  to  explore  a 
method  of  contacting  people  concerning  water  conservation  measures 
other  than  placing  inserts  in  the  water  bills.     He  suggested  inserts 
in  the  telephone  or  gas  and  el ec trie  bills. 

President  Lee  thanked  Mr.   Rolfe  for  his  comments. 


Report  of  the  General  Manager  -  continued 
Water  Issues 

Mr.  Birrer  reported  that  he  had  just  received  a  telephone  call  from 
Washington,  D.C.  concerning  the  negotiations  with  the  Department  of 
Interior.  He  said  that  our  staff  had  reached  an  agreement  with  the 
Department  of  Interior  regarding  the  operation  of  the  third  unit  at 
Kirkwood  Powerhouse.  The  document  will  be  telefaxed  immediately  for 
execution  by  staff  and  returned  today. 


******** 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      2:45  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


87-039 


PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.      87-0067MR   3-10-87 

RESOLVED ,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Rai Iway . 

Acdt .No,  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Wen  Duo  Chen  83B5079-3        10-1  8-18-83         A  $34,000.00 

$600,000.00+ 


AND  BE  IT  RESOLVED,    That  the  portion  of  Resolution 
No.    81-0481-MR  adopted  12-18-81,    pertaining  to 
litigated  settlement  of  $6,500.00  payable  to  Frank 
Feeney  be  rescinded .     This  amount  was  allotted  from 
Appro.    Index  560946     Index  1450. 


Judgments 
None 


$34,000 . 00 


Total  Settlements:  (1) 


Index       560946         Sub-object       14  50 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  10,  1987. 


Romaine  A.   Boldridge,  Secretly 

3-10-87 


PUBLIC  UTILITIES  COMMISSION 


crrr  and  county  of  san  fhancisco 


RESOLUTION  No. 


87-0068 


WHEREAS,   On  recommendation  of  the  City  Attorney 
in  the  case  of  Monica  Wong  v.  Municipal  Railway  of 
San  Francisco,   et.   al,   Superior  Court  No.  813-441, 
it  is 

RESOLVED,     This  Commission  approves  settlement  of 
the  above-entitled  case  for  $315,968.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


t  MARCH  101987 


PUBLIC  UTILITIES  COMMISSION 


crrv  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  on  the  reconunendation  of  the 

General  Manager  of  Public  Utilities,  Department  Managers, 

and  the  City  Attorney,  hereby  approves  compromise  settlements. 

Month  of  February  1987,  total  amount  billed:  $6,339.24, 

total  compromise  settlements:     $5,302.93,  and  approves 

collections  Month  of  February  1987,  amount  of  $11,175.27  for 

payment  from  miscellaneous  debtors,  per  lists  dated  March  2,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


i  MARCH    10  1987 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-973  the  furnishing  and 
installation  of  a  complete  new  2000  Ampere  208/120  Volt  AC  3-phase  electric 
service  switchboard  is  to  be  performed ;   now,   therefore  be  it 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
foil ows : 

Municipal  Railway  Contract  No.  MR-973,  Presidio  Facility:  Furnish  and 
Install  New  Electric  Service  Switchboard,   and  be  it  further 


RESOLVED.   That  in  accordance  with  the  provisions  of  Chapter  31,  Section 
31.22   (a)   of  the  San  Francisco  Administrative  Code,    this  project  qualifies 
for  categorical  exemption  from  the  California  Environmental  Quality  Act 
under  the  provisions  of  paragraphs  1-D  and  2-B. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetin,  of  f    WARCH      1  0  1987 


A 


Secretary.  I'uoli 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  &an  frauc4sco 


RESOLUTION  No. 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1962. 
Dumbarton  Valve  House  Rehabilitation,  roofing,  miscellaneous  repairs, 
painting  and  other  building  renovation  work  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
February  10,  1987;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1962,  Dumbarton  Valve  House  Rehabilitation,  in 
the  amount  of  $18,935  for  the  Base  Bid  less  Alternate  A,  to  All  Phase 
Builders.  732  Leland  Way,  Livermore,  CA  94550,  as  the  lowest  responsive 
bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  MAkCH  101987 


at  its  meeting  of  ^ 


Secretarv.  l*ulTn  f.Tl  . , 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COO  MTV  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0072 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-721 ,  Moccasin  Low  Head  Power  Plant, 
Construct  Powerhouse,  as  satisfactorily  completed;  approves  Debit 
Contract  Modification  No.  6  in  the  amount  of  $40,566.74;  and  authorizes 
final  payment  in  the  amount  of  $43,412.51  to  the  Contractor,  Stacy  and 
Witbeck ,  Inc. ,  Nationwide  Construction  Consul tants.  Inc. ,  and  Frank  H. 
Mock,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiities  Commission 
at  its  meeting  of  .    MARCH      1  0  1987  


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87— 0073 


RESOLVED,  That  thi s  Commi ssion  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No,  763,  Tesla  Portal  Station,  Fire  Protection  and 
Mi  seel  1 aneous  Improvements,  as  sati  sfactorily  compl eted;  approves  Credit 
Contract  Modification  No.  1  in  the  amount  of  $697. 78;  and  authorizes 
final  payment  in  the  amount  of  $9,995.92  to  the  Contractor,  Ira  Matheny, 
Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  iJIAKCH  101987 


Secretary.  Public  Ufiiiiu's  Commission 


PUBLIC  UriLl  litis  COMMISSION 


CTTY  AND  COUHTI  OF  FRANCISCO 


RESOLUTION  No. 


87-0074 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1920R,  Sunol  Filtration  Plant.  East  Sludge 
Lagoons  in  Alameda  County,  as  satisfactorily  completed;  approves  Credit 
Contract  Modi fi cation  No.  2  in  the  amount  of  $3,891  .74  and  authorizes 
final  payment  i  n  the  amount  of  $4,520. 11  to  the  Contractor,  Keyco 
Engineering  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiities  Commission 


at  its  meeting  of 


9  MARCH  101987 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OP  SAN  F  RANCISCO 


RESOLUTION  No. 


87-0OT5 


WHEREAS ,  California  Business  Systems  tendered  services  to 
the  Bureau  of  Engineering  for  which  it  has  not  been 
compensated ;  and 

WHEREAS ,  As  a  result  of  this  non-payment ,  California 
Business  Systems  filed  a  claim  against  the  City;  and 

WHEREAS,  Based  on  Controller ' s  recommendation,  a 
supplemental  appropriation  is  needed  to  pay  the  above  mentioned 
claim;   therefore,   be  it 

RESOLVED.  That  the  Public  Utilities  Commission  request  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  request  in  the  amount  of  $3,255  to  pay  California 
Business  System' s  outstanding  claim.     Funding  is  available  in 
the  Bureau's  Materials  and  Supplies  line  item. 


2128F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  MARCH  101987 


at  its  meeting  of. 


Secretary,  Public  Utilities  Cormhission 


PUBLIC  UTILITIES  COMMISSION 

OTV  AND  TOUNtY  OF  SAN  FRANCISCO 


RESOLUTION  Na  87-*0076 


WHEREAS,  The  Municipal  Railway  will  upgrade  its  revenue  fleet  by 
1990  by  adding  articulated  trolley  coaches,  and 

WHEREAS,  it  is  necessary  to  rehabilitate  and  upgrade  the  existing 
Potrero  Di vi sion  faci 1 i ty  to  provide  maintenance,  servicing  and  parking 
for  these  longer  coaches,  and 

WHEREAS,  the  experti  se  and  services  of  consul  ting  engineering 
firni(s)  are  required  for  the  design  of  the  rehabilitation  and  upgrading 
of  thi s  faci  1  ity  due  to  the  1  ack  of  available  personnel  wi thi n  the 
Utilities  Engineering  Bureau;  now,  therefore  be  it 

RESOLVED,  that  the  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer  to  request  qual ification  statements  and 
proposal s ,  and  to  select  and  recommend  to  thi s  Commission  a  suitable 
consulting  engineering  firm(s)  to  provide  said  engineering  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  >    MARCH      101987  _^  

Secretary,  Piiltlu 


III:  Hi  s  (. 


^f/iission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNT*  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0077 


WHEREAS,  Thi s  Commi ssion  by  Resol ution  No.  82-0359,  adopted  on 
August  24,  1 982,  authorized  the  Uti 1 i ties  Engi neering  Bureau  to  select 
and  recommend  a  consulting  firm  to  perform  the  seismic  study  of  the  Lower 
Crystal  Springs  Reservoir  Outlet  System;  and 

WHEREAS,  Thi s  Commission  by  Resol ution  No.  82-0525,  adopted  on 
November  23,  1 982,  authorized  the  Deputy  General  Manager  and  Chief 
Engineer  to  negotiate  and  execute  a  professional  services  contract  with 
the  firm  of  Dames  and  Moore  for  an  amount  not  to  exceed  $80,000;  and 

WHEREAS,  The  Study  was  completed  on  July  1984  for  a  final  amount 
of  $125,394.23;  and 

WHEREAS,  The  Division  on  the  Safety  of  the  Dam  (DSOD)  has 
requested  the  City  to  address  the  remai  ning  recommendations  of  the 
inspection  report  to  improve  the  seismic  and  flood  safety  of  Lower 
Crystal  Springs  Dam  thereby  complying  with  the  Federal  law  on  dam  safety; 
and 

WHEREAS,  This  Commission  authorized  the  Deputy  General  Manager  and 
Chief  Engineer  to  negotiate  and  execute  a  modification  to  the  Dames  & 
Moore  contract  for  an  amount  not  to  exceed  $95,000;  and 

WHEREAS,  PUC  Contract  Compliance  request  the  Utilities  Engineering 
Bureau  to  proceed  with  a  formal  selection  creating  opportunities  for 
minority  consultants;  now  therefore  be  it 

RESOLVED,  That  thi  s  Commi  ssion  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  proceed  with  the  "Request  for 
Proposal"  ( RFP)  adverti  semen t  and  to  sel  ect  the  most  qual  if  ied  firm  to 
complete  the  remaining  recommendations  relating  to  the  safety  of  Lower 
Crystal  Springs  Dam. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  WARCH  1  Q  1987  


Secrc(arY.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.     87"*^  078 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  endorse 
the  design  concept  recommended  by  staff  for  the  Van  Ness  Avenue  Street 
Lighting  Improvements  project  which  would  result  in  replacement  of  the 
existing  facilities  with  steel  poles,  lighting  fixtures  and  ornamental 
castings  similar  in  appearance  to  the  existing  facilities;  and  be  it 
further 

RESOLVED,  That  the  Commission  authorizes  staff  to  proceed  with 
final  design  of  this  project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  lJLARCH  101987 


Secretarv.  Public  iJtuities 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FHAN CISCO 


RESOLUTION  No.     87"^  079 


WHEREAS,  Under  Resolution  No,  84-0593  adopted  on  December  11, 
1 984,  the  Publ ic  Uti 1 i ties  Commi  ssion  authorized  the  Deputy  General 
Manager  and  Chief  Engineer  to  execute  professional  services  agreements 
with  0 .  A.  Boyd  and  Associates  and  Robert  J.  Hicks  for  the  purpose  of 
implementing  an  organization  effectiveness  program  for  the  Uti 1 ities 
Engineering  Bureau;  and 

WHEREAS,  On  September  24.  1986,  under  Contract  No.  CT  20011  the 
Controller  certified  the  assignment  of  the  agreement  with  J.  A.  Boyd  and 
Associates,  to  Don  Todd  Associates;  and 

WHEREAS,  The  current  completion  dates  of  the  agreements  are  April 
1,  1987  for  the  Don  Todd  Associates  Agreement  and  February  15,  1987  for 
the  Robert  J.  Hicks  Agreement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  execute  amendments  to  the 
agreements  with  Don  Todd  Associates  and  Robert  J.  Hicks  extending  the 
completion  dates  to  December  31,  1988  and  requests  the  Director  of 
Purchasing  and  Services  to  approve  and  execute  said  amendments  extending 
the  completion  dates  to  December  31,  1988. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsmeetin^of  MARCH  101987 


Secretarv.  Public  UtiTities  Zomnw^ion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  OQSQ 


WHEREAS,  Contract  Modification  No.  2  to  a  Professional  Services 
Agreement  with  D.  Waters,  Professional  Services  Group  for  inspection  and 
design  of  a  cathodic  protection  system  for  the  San  Joaquin  Pipelines  was 
certified  by  the  Controller  of  the  City  and  County  of  San  Francisco  on 
December  26,  1984;  and 

WHEREAS,  Technical  difficulties  and  extremely  wet  conditions  in 
the  San  Joaquin  Valley  during  1986  delayed  completion  of  the  project;  now 
therefore  be  it 

RESOLVED,  Thi s  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer  to  execute  an  amendment  to  the  Professional 
Services  Agreement  with  D.  Waters,  Professional  Services  Group  for 
inspection  and  design  of  a  cathodic  protection  system  for  the  San  Joaquin 
Pi  epl  i  nes  to  extend  the  completion  date  of  said  Agreement  to  June  30, 
1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  MARCH  101987 


at  its  meeting  of. 


Secretary.  Public  L  rttities  (Somn^ssi 


PUBLIC   UTILITIES  COMMISSION 

CITY  AMD  COUMTV  OP   SAM  FRANCISCO 


RESOLUTION  NO  . 


87-0081 


WHEREAS,    The   Bureau    of    Management    Information   Systems  is 
providing    requirements   definition   and   system  analysis   support   to  the 
Water   Department   and    Industrial   Waste   Division  of   the  Department  of 
Public  Works 

WHEREAS,    The   Bureau   of   Management   Information   Systems   is    in  need 
of   expert    technical    assistance   to   provide   said   support;  and 

WHEREAS,    The   Department   of   Public  Works   has   work   ordered  $53,000 
for   said   support;  and 

WHEREAS,   The   new  Water/Sewer   Billing   and  Customer  Information 
System  will   be   an   all   new   on-line   system  using   the   Cullinet,  Inc., 
IDMS   Database   technology;  and 

WHEREAS,    Infer ma tion  Systems   Associates   has   proven   ability  and 
technical   expertise   in   IDMS   system   requirement   definition  and 
conversion;    Therefore    be  it 


RESOLVED,    That    this   Commission    authorizes    the   PUC  General 
Manager   to   enter    into  a   contract   modi ficat ion  with  Information 
Systems   Associates   for  an 
of    time    not    to    exceed  12 


amount  not  to  exceed  $53,000  and  a  period 
months 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .    MARCH  ,  1  0  1987 


ISIVV  AMia  HBUNII 


SAN  Francisco  Water  Department 


MEMORANDUM 


DATE: 


March  20,  1987 


TO: 


FROM: 


SUBJECT:     Monthly  Report  of  February  Acti\ ities 


OPERATIONS 


Storage.     The  month-end  status  of  local  storage  reservoirs  is  shown  on 
the  accompanying  figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  February  amounted  to  15.6  billion 
gallons  or  53%  of  capacity.     This  is  less  than  the  16.0  billion  gallons 
and  54%  of  capacity  in  storage  at  the  end  of  January.     For  tne  Suburban 
system  as  a  whole,   storage  amounted  to  41.8  billion  gallons  and  54%  of 
capacity  compared  to  43.5  billion  gallons  and  56%  of  capacity  at  the 
end  of  last  month. 

Production.  Water  supplied  by  Hetch  Hetchy  and  the  production  of  local 
water  treatment  plants  are  shown  on  the  accompanying  figure  2. 

Consumption.  Gross  water  deliveries  to  San  Francisco  customers  and  tne 
suburban  area  are  displayed  on  the  accompanying  figure  3. 


water  Supply 


1.  Hetch  Hetchy  water   import:     An  average  of  64.5  million 
gallons  per  day   (MGD)   for  the  month  of  February. 

2.  Sunol  Valley  Filtration  Plant  treated  114.1  MGD. 
San  Andreas  Filtration  Plant  treated  54.9  MGD. 

3.  Consumption  (MGD  average): 

February  1987  -  219.0)  7.5  percent  mor 

February  1986  -  203.7) 

February  1987  -  219.0)  2.2  percent  les 

February  1976  -  224.0) 

12  months  preceding 

March  1,   1987     -     285.5)  1.8  percent  mor 

March  1,    1986     -  280.5) 

4.  Storage  (million  gallons)  as  of  February  1: 


1986 


1987 


Increase 
-  Decrease 


%  Full 

Capac  i ty 


Alameda  Div.    (Capacity  48,014) 


42,808 


26,174 


-  16,634 


55 


Peninsula  Div.   (Capacity  29,783) 


22,107 


15,640 


-  6,467 


53 


Total   (Maximum  Capacity  77,797) 


64,915 


41,814 


-  23,101 


54 


-2- 


CONTINUING  PROGRAMS 


Net  Paying  Sales 


February  Fiscal  Year 

1987  To  Date 


Actual  ■            $4,011,861  $3  7,210,09  0 

Estimated  3,781,339  34,994,186 

Increase  230, 522  2,215,904 

Increase/Decrease  { % )  6.10  6.33 


Leases  and  Permits.  By  the  terms  of  their  leases,  royalties  or 
percentage  of  revenue  received  for  the  month  of  February  are  as 
f ol lows : 

Santa  Clara  Sand  and  Gravel  $27,714.57 
Sunol  Golf  Course  10,945.61 
Crystal  Springs  Golf  Course  10,085.56 


Vehicular  Accidents.  During  the  month  of  February  there  were  9 
accidents,   8  of  which  were  possibly  avoidable. 


Industrial  Accidents.  There  were  5  lost-time  injuries  in  February. 
There  is  a  total  of  11  for  the  calendar  year. 


Flushing.     The  flushing  program  was  suspended  in  February. 

February  Fiscal  Year 

1987  1986-87 

Mains  (all  sizes),  lineal 

feet  -0-  535,000 


-3- 


LOCAL  WATER  STORAGE 


ALAMEDA 


MONTH 

*  TOTAL 
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M    I    N   U   T   E  S 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
March  24,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E.   Staten,  Vice  President 


H.  Welton  Flynn 


Arthur  V.  Toupin 


Mark  W.  Buell 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Depar tment 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Donald  J.  Birrer 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


87-040 


Call  to  Order:     2:10  P.M. 


Present ; 


President  Jeffrey  Lee,  Vice  President  Charna  E.  Staten, 
Commissioner  H.  Welton  Flynn,  Commissioner  Mark  W.  Buell 


Excused:     Commissioner  Arthur  V.  Toupin 


On  motion  of  Flynn,  seconded  by  Buell,   the  Minutes  of  the  regular 
meeting  of  March  10,  1987  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

RESOLUTION 
NO. 

On  motion  of  Buell,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

87-0082       MR      Requesting  the  Controller   to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway ,  totaling 
$67,204.19. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


87-0083 


MR 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Approving  Revolving  Fund  payments  made  by  the 
Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$127,389.14,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  February  1987. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


87-0084 


WD 


On  motion  of  Buell,   seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  draw  a  warrant  in  favor 
of  Macy's  California,   in  the  amount  of  $21,686.60,  in 
settlement  of  non- 1 i t igat ed  claim  against  the  Water 
Department  arising  from  an  eight-inch  water  main 
break  at  O'Farrell  Street  near  Grant  Avenue,  on 
October  10,  1986. 


VOTE; 


Ayes  -  Lee,   Staten,  Flynn,  Buell 


86-041 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 


Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Bureau  of  Light, 
Heat  and  Power  Contract  No.   200,  Maintenance,  Repair 
and  Alterations  of  City-Owned  Street  Lighting 
Systems,  Fiscal  Year  1987/88. 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0086      WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1968,   16-Inch  Ductile  Iron  Main 
Installation  in  San  Jose  Avenue  Between  Geneva  and 
Santa  Rosa  Avenues. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Flynn,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0087       WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  the  Deputy  General  Manager  and 
Chief  Engineer,  PUC,  to  request  bids  and  award  Water 
Department  Contract  No,  WD-1982,  Removal  of  30-Inch 
Baden-Merced  Pipeline  and  Timber  Supports,   to  the 
lowest  responsive  bidder. 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  followina 
resolution  was  adopted: 

87-0088  HH  Awarding  Hetch  Hetchy  Contract  No.  HH-740R,  San 
Joaquin  Valvehouse,  Backflow  Prevention,  in  the 
amount  of  $79,170,   to  Conco  West,   Inc.,  Contractor. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0089       WD      Awarding  Water  Department  Contract  No.   WD-1951,  CDD 
Warehouse  and  Carport  Improvements,   in  the  amount  of 
$91,894,   to  Berrios  Construction  Company,  Inc., 
Contractor . 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Buell 


87-042 


On  motion  of  Buell,    seconded  by  Flynn,    the  following 
resolution  was  adopted: 

87-0090       WD       Awarding  Water   Department  Contract  No.   WD-1966,  8-Inch 
Ductile  Iron  Main  Installation  in  Columbus  Avenue, 
Washington  to  Union  Streets,    in  the  amount  of  $411,600, 
to  P  &  J  Utility  Co.,  Contractor. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

87-0091      WD      Awarding  Water  Department  Contract  No.  WD-1969,  8-Xnch 
Ductile  Iron  Main  Installation  in  Wawona  Street  and 
39th  Avenue,  between  45th  Avenue  and  Sloat  Boulevard, 
in  the  amount  of  $183,977,   to  D'Arcy  and  Harty 
Construction  Co.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Lee,   staten,   Flynn,  Buell 


On  motion  of  Buell,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

87-0092       HH       Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-727,  Cherry-Eleanor  Pump  Station,   22  KV 
Power  line,   as  satisfactorily  completed;   authorizing  an 
extension  of  165  days'    time;    authorizing  that  $15,000 
be  withheld  from  money  due  under  this  contract  for 
repairs  to  damaged  cable  under  a  future  contract; 
approving  Credit  Contract  Modification  No.   2   in  the 
amount  of  $9,637.75;   and  authorizing  final  payment  in 
the  amount  of  $10,000   to  Abbett  Electric  Corporation, 
Contractor . 

VOTE:     Ayes  -  Lee,  Staten,   Flynn,  Buell 


On  motion  of  Buell,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

87-0093       HH       Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-772,  Replace  Moccasin  Water  Tanks,  as 
satisfactorily  completed;   and  authorizing  final  payment 
in  the  amount  of  $4,726.80   to  A.  Bellagio  Wood  Tank 
Co  . ,   Inc. ,   Contractor . 

VOTE:     Ayes  -  Lee,  Staten,   Flynn,  Buell 


On  motion  of  Buell,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1948,  Calaveras  Reservoir,  8~Ft. 
Diameter  Outlet  Tunnel,   Grout  and  Stabilize,  as 
satisfactorily  completed;   approving  Credit  Contract 
Modification  No.   2   in  the  amount  of  $163,056.59;  and 
authorizing  final  payment  in  the  amount  of  $8,635.49  to 
A.  Ruiz  Construction  Co.   &  Associates,   Inc.,  Contractor. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


87-043 


On  motion  of  Buell,    seconded  by  Flynn,    the  following 
resolution  was  adopted: 

87-0095       WD       Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1957,   Pilarcitos  Reservoir  - 
Replacement  of  Log  Boom,   as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.  1  in  the 
amount  of  $5,000;   authorizing  an  extension  of  time 
for  an  unavoidable  delay  of  4  working  days;  and 
authorizing  final  payment  in  the  amount  of  $524.49  to 
JM  Construction,  Contractor, 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

87-0096       MR       Requesting  the  Controller's  concurrence  in  the 

amendment  of  Rules  and  Regulations,  Public  Utilities 
Commission  Revolving  Fund,  to  amend  Rule  6,  Section 
F,  by  reallocating  $300  from  the  General  Manager, 
Bank  of  America  fund  to  the  Municipal  Railway' 
Operator  Lounge  Petty  Cash  Fund. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0097       MR       Requesting  the  Controller  to  transfer  $17,146  from 

Object  130  -  Materials  and  Supplies,   to  Object  109  - 
Other  Contractual  Services  to  cover  contractual 
services  expenditures  for  the  remainder  of  Fiscal 
Year  1986-87. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Flynn,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0098       HH       Approving  the  Bureau  of  Light,   Heat  and  Power's 

proposal  to  improve  the  illumination  in  the  Civic 
Center  Area,   by  converting  the  streetlights  from 
incandescent  to  high  pressure  sodium  vapor  units. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Staten,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0099       WD      Authorizing  the  Water  Department  to  extend  the 
contract  with  SCT  for  the  development  and 
implementation  of  the  Water/Sewer  Customer 
Information  and  Billing  System  from  its  current 
termination  date  of  April  9,   1987,   to  January  1, 
1988,   at  no  additional  cost. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


87-044 


On  motion  of  Flynn,   seconded  by  Buell  ,    the  following 
resolution  was  adopted: 

Accepting  work  performed  by  Water  Resources 
Associates  under  a  Professional  Services  Contract  for 
services  related  to  water  resource  management  as 
satisfactorily  completed;   and  authorizing  final 
payment  in  the  amount  of  $8,441.83  to  Water  Resources 
Associates . 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Flynn,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  sole  source  service  contract  for  the 
rehabilitation  of  escalator  and  elevator  units  at  the 
Van  Ness  Metro  Station  and  escalator  units  at  the 
Church  Street  Metro  Station. 

VOTE:     Ayes  -  Lee,   Staten,  Flynn 
Noes  -  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  enter   into  a 
contract  with  Booz,   Allen  &  Hamilton  for  light  rail 
vehicle  analysis,   for  an  amount  not  to  exceed 
$250,000. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Staten,  seconded  by  Flynn,  the  followina 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Municipal 
Railway,   acting  through  the  Director  of  Purchasing 
and  Services,   to  negotiate  and  enter   into  an 
Agreement  with  the  Community  Board  Program,   Inc.,  for 
Conflict  Management  Training  services,   for  an  amount 
not  to  exceed  $5,000. 

VOTE:     Ayes  -  Lee,   Staten,   Flynn,  Buell 


On  motion  of  Flynn,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Qtilities 
to  execute  a  contract  with  the  Victorian  Tourism 
Commission  of  Australia  to  recover  the  costs  of 
operating  Car  No.   496,   for  an  amount  estimated  at 
$4  ,880  . 

VOTE:     Ayes  -  Lee,   Staten,  Flynn,  Buell 


87-045 


On  motion  of  Flynn,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

87-0105       MR       Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental 
appropriation  for  Overtime  in  the  amount  of  $297,000 
from  surplus  Craft  Salaries. 

VOTE:     Ayes  -  Lee,   Staten,  Buell 

Commissioner  Flynn  was  excused  from  the  meeting  at 
3:51  P.M.  and  returned  at  4:03  P.M. 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

******** 

New  Business 

Commissioner  Buell  announced  that  one  of  his  clients  had  advised  him 
of  their  firm's  intention  to  respond  to  the  request  for  proposals  to 
refinance  the  water  bonds.     Therefore,  Commissioner  Buell  requested 
by  letter  that  he  not  receive  any  information  regarding  that 
matter.     He  said,   that  he  would  request  to  abstain  from  voting  when 
the  matter  comes  before  the  Commission. 

******** 

Report  of  the  General  Manager 
Graffiti  Removal 

Mr.  Donald  J.   Birrer,  General  Manager  of  Public  Utilities,  reported 
that  the  low  bid  received  for  graffiti   removal  was  around  $600,000 
and  the  next  low  bid  was  $800,000.     The  estimate  for  the  work  was 
between  $300,000  and  $400,000.     He  said  that  in  his  opinion  the  bids 
were  too  high  and  that  he  intended  to  explore  other  means  of  solving 
the  problem. 

Water  Issues 

Mr.   Birrer   reported  that  as  of  March  20,    1987,   precipitation  was  at 
47%  of  normal.     He  said  that  the  department  had  been  conserving 
water  for  consumption  rather  than  using  it  for  power  generation. 
This  will   result  in  a  substantial   reduction  of  revenues.  The 
department  intends  to  defer  $37  million  in  capital  projects  to 
offset  the  revenue  reduction. 

Mr.   Birrer  said  that  the  Mayor  held  a  press  conference  to  announce  a 
plan  to  use  the  high  pressure  fire  protection  water  system  for 
non-potable  municipal  needs,   such  as:    irrigation  of  parks  and  golf 
courses;   washing  of  streets,   buses  and  facilities;   and  fire 
fighting.     This  program  could  free  about  6  million  gallons  per  day 
of  Hetch  Hetchy  water  for  suburban  users. 

******** 

Resolution  No.   87-0087  —  Approving  plans  and  specifications  and 
authorizing  the  Deputy  General  Manager  and  Chief  Engineer,  PUC ,  to 
request  bids  and  award  Water  Department  Contract  No.  WD-1982. 

Commissioner  Flynn  questioned  the  procedure  of  delegating  award 
authority  at  the  time  the  item  is  presented  for  bid  call.     Mr.  Leo 
Jed,   Deputy  General  Manager  and  Chief  Engineer,   stated  this  would 
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have  been  an   informal  contract   since   it   is  under   the  $50,000  current 
limit  and   the  $15,000   former   limit   for   informal   contracts.  The 
project  was  stalled  due  to  bonding  requirements,   the  South  Africa 
agreement,   and  minority  business  enterprise  (MBE)   problems.  In 
order  to  expedite  the  project,    staff   is  requesting  authority  to 
award  the  contract  if  there  are  no  problems.     Mr.  Jed  said  that  he 
would  come  back  to  the  Commission  with  a  proposal  recommending 
procedures  for  informal  cont ract s .     Commissioner  Flynn  moved 
adoption  with  the  understanding  that  a  policy  would  be  recommended 
at  a  later  time.     Commissioner  Staten  seconded.     Resolution  No. 
87-0087  was  unanimously  adopted. 

******** 

Item  No.  14  --  Consideration  of  Public  Utilties  Commission  Five-Year 
Affirmative  Action  Plan. 

Ms.  Andrea  Gourdine,  Manager,  Bureau  of  Personnel  and  Training, 
stated  that  the  goal  of  the  affirmative  action  plan  is  to  achieve 
work  force  parity  within  5  years.     The  largest  problem  area  is  the 
underutilization  of  women  in  service,  maintenance,  transit  operator 
and  craft  categories.     The  percentage  of  women  now  is  14%  against  a 
workforce  parity  of  45,2%. 

President  Lee  and  Commissioner  Staten  requested  that  the  plan 
contain  the  specific  actions  that  would  be  taken  to  implement  it. 
Commissioner  Buell  requested  data  on  actions  being  taken  by  other 
City  departments  and  other   jurisdictions.     On  motion  of  Commissioner 
Buell,  seconded  by  Commissioner  Staten,  this  matter  was  continued 
until  April  28,  1987. 

******** 

Resolution  No.   87-0101  —  Authorizing  a  sole  source  service  contract 
for  rehabilitation  of  escalator  and  elevator  units  at  the  Van  Ness 
Metro  Station  and  escalator  units  at  the  Church  Street  Metro  Station. 

Mr.  Edward  Pearson,  Deputy  General  Manager,  Equipment  Maintenance, 
Municipal  Railway,    recommended  contracting  with  the  equipment 
manufacturer ,   Montgomery  Elevator  Company ,   for  expeditious 
rehabilitation  of  the  ou t-of-ser vice  units.     He  described  the 
monitoring  system  that  would  be  used  for  maintaining  the  equipment. 

President  Lee  complimented  staff  on  responding  so  quickly  to  the 
elevator/ escalator  problem.     Commissioner  Buell  expressed  concern 
about  contracting  with  Montgomery  after  the  firm  discontinued 
maintenance  of  the  equipment  without  giving  the  City  adequate 
notice.     He  pointed  out  that  part  of  the  cost  of  the  rehabilitation 
is  due  to  the  stoppage  of  regular  maintenance  and  servicing  of  the 
equipment . 

Commissioner  Flynn  moved.  Commissioner  Staten  seconded,   approval  of 
a  sole  source  service  contract  with  Montgomery  Elevator  Company.  On 
the  question.   Commissioners  Lee,  Flynn  and  Staten  voted  "aye", 
Commissioner  Buell  voted  "no." 

******** 

Resolution  No.   87-0102  —  Authorizing  the  Municipal  Railway  to  enter 
into  a  contract  with  Booz,  Allen  &  Hamilton  for  light  rail  vehicle 
analysis,   for  an  amount  not  to  exceed  ^250,000. 

Mr.  William  Stead,  General  Manager,   Municipal  Railway,   stated  that 
in  addition  to  technical  analysis,   the  consultant  will  advise  the 
department  regarding:   1)   a  year   in  the  future  at  which  the  LRVs 
could  be  scrapped  because  they  would  no  longer  be  cost  effective  to 
maintain;   2)   how  much  maintenance  should  be  done  between  now  and 
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then   to  keep  them  reliable;    and  3)   what   major  "fixes"   would  be 
needed  to  get   to  "year  X",    when   the  cars  are  scrapped. 

Commissioner  Flynn  asked  whether  there  were  any  services  to  be 
performed  by  the  consultant  outside  the  ^250,000  amount  of  this 
contract.     Mr.   Stead  replied   in  the  negative. 


******** 


Item  No.  9  —  Presentation  of  Fiscal  Year  1986-87  Mid-Year 
Performance  Reports 

A  copy  of  the  report  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission 

The  Municipal  Railway  report  was  presented  by  Mr.  stead,  Mr.  Pearson 
and  Mr.  Jeff  Johnson,  Deputy  General  Manager,  Equipment 
Maintenance.     Reports  for  other  departments  and  the  bureaus  were 
continued  to  the  meeting  of  April  28,  1987. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:50  P. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC    UTILITIES    COMMISS ION 
CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.      87-0082MR  3-24-87 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 

Amy  Chan  85B1335-1  2-7  4-   9-86  A  $26,000.00 

$50,000  .  00 

Litigated  Settlements  (Muni) 

William  McKinney  85T0785-1       14-1  1-  6-86  A  19,699.00 

$1,000,000.00 

Litigated  Settlements     (CA  Office) 

Maria  Martorana  84B0626-1       19-3         10-26-84  A ( $  13  ,  750 . 00 ) 

$50,000.00  B($  7,755.19) 

21,505.19 

(Co-deft  to  pay  $29,655.00,  also.) 

Judgments 
None 


$67  ,204  .19 


Total  Settlements:  (3) 


Index  560946     Sub-Object  1450 


I  hereby  certify  that  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  24,  1987. 


Romaine  A.   Boldridge,  Secretary 

3-24-87 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87—0083 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.    77-0184,  adopted 
April  12,    1977,   payment  of  claims  in  the  amount  of 
$127,389.14,   made  by  the  Municipal  Railway,  month  of 
February,   1987,   per  Revolving  Fund  Direct  Payment 
Nos.:      CL0104,   CL0106,   CL0107,   CL0108  and  Direct 
Payment  No.:  CL0105. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  MARCH    2  4  1987   

at  its  meeting  of  I — —  


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUrrON  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
the  Public  Utilities  Commission,  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  and  the  City 
Attorney,  the  Commission  approves  and  hereby  requests  the 
Controller  to  draw  a  warrant  in  favor  of  Macy's  California,  in 
the  amount  of  $21,686.60,   in  settlement  of  non-litigated  claim 
against  the  San  Francisco  Water  Department  arising  from  an 
eight-inch  water  main  break  at  O'Farrell  Street  near  Grant 
Avenue,  on  October  10,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n,eetin,  of  •    MARCH      2  4  1987  


PUBLIC  UTILITIES  COMMISSION 


err*  AND  CO u MTV  of  san  fhancisco 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  approves  the  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows:  Bureau  of  Light,  Heat  and  Power  Contract  No.  200,  Maintenance, 
Repair  and  Alterations  of  City-Owned  Street  Lighting  Systems,  Fiscal  Year 
1987/88;  and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Classes  1  (b),  1  (d),  and  2,  as  set  forth 
in  the  permanent  list  of  categorical  exemptions  adopted  by  the  City 
Planning  Commission  on  August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MARCH 


PUBLIC  UTILITIES  COMMISSION 


crrv  ANO  COUNTY  of  san  fhancisco 


RESOLUTION  No. 


RESOLVED,  That  the  Publ ic  Util i ties  Commission  does  hereby  note 
that  the  project  which  i  s  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  class  1(b)  project  under  the  State  Guidel ines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1968,  16-Inch  Ductile  Iron  Main 
Installation  in  San  Jose  Avenue  Between  Geneva  and  Santa  Rosa  Avenues. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   2  4  1987  


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  cour<TY  of  sah  francisco 


RESOLUTION  No.  ^S?— 0087 


WHEREAS  Under  Water  Department  Contract  No.  WD-1982,  removal  of 
the  30-inch  Baden-Merced  pipeline  and  timber  supports  located  near 
Serramonte  Blvd.,  in  Colma  will  be  performed;  and 

WHEREAS,  The  contract  will  be  processed  as  an  informal  contract  not 
to  exceed  $15,000;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  approves  the  contract  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  the  PUC 
Deputy  General  Manager  and  Chief  Engineer  to  request  t>^ds  and  award  to 
the  lowest  responsive  bidder  {Water  Department  Contract  WD-1982,  Removal 
of  30-Inch  Baden-Merced  Pipeline  and  Timber  Supports). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atiumeetin^of  ^JM^'^      2  4J987  


PUBLIC  UTILITIES  COMMISSION 

CrtY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  740R,  three  backflow 
prevention  structures  are  to  be  constructed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
February  10,  1987;  and 

WHEREAS,  the  Contract  was  not  awarded  within  thirty  (30)  days  of 
receipt  of  bids  due  to  awaiting  determination  by  the  Director  of  PUC's 
Contract  Compliance  Office  that  the  low  bidder  has  met  the  Affirmative 
Action  Requirements  specified  for  the  Contract;  and 

WHEREAS,  the  Director  of  PUC's  Contract  Compliance  Office  has 
determined  that  the  low  bidder  has  met  said  Affirmative  Action 
Requirements;  and 

WHEREAS,  Section  6.1  of  the  San  Franc i see  Admi ni strati ve  Code  as 
amended  by  Ordinance  No.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2,  1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  a  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B 
of  the  Administrative  Code;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetch  Contract 
No.  HH-740R,  San  Joaquin  Valvehouse,  Backflow  Prevention,  in  the  amount 
of  $79»170.00,  to  Conco  West,  Inc.  as  the  lowest  responsive  bidder,  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary.  Public  Utilities  C<^mission 


PUBLIC  UTILITIES  COMMISSION 

an  AND  COUNTY  OF  SAN  francisco 


RESOLUTION  No. 


WHEREAS,  Under  Water  Department  Contract  No.  WO-1951,  lighting, 
heating,  ventilation,  accoustic  treatment  and  enclosing  an  open 
carport  is  to  be  performed  at  the  City's  Distribution  Divison 
Warehouse;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  February  24,  1987;  now,  therefore,  be  it 

RESOLVED,  That  thi s  Commi ssion  hereby  awards  Water  Department 
Contract  No.  WD-1951 ,  ODD  Warehouse  and  Carport  Improvements,  in  the 
amount  of  $91 ,894.00  to  Berrios  Contruction  Company,  Inc.  as  the 
lowest  responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atitsr.eeUn,of  ■    MA^^H      2  4  1987  


^ublic  Utilities  C<^mission 


PUBLIC  UTILITIES  COMMISSION 

rjTY  AND  COUNrr  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  this  Commission  awards  San  Francisco  Water 
Department  Contract  No.  1966,  8-Inch  Ductile  Iron  Main  Installation  in 
Columbus  Avenue,  Washington  to  Union  Streets,  in  the  amount  of  $411,600 
to  P  &  J  Utility  Co.,  5873  Mission  Street,  San  Francisco,  California 
94112  as  the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  MftRCH    2  41987 


at  its  meeting  of . 


Secretary.  Public  Utiiidesi  Comjffiss 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  coUNTV  of  s*n  francisco 


RESOLUTION  No.     8*^  OQ91. 


RESOLVED,  That  thi  s  Commi ssion  hereby  awards  San  Franc i sco  Water 
Department  Contract  No.  1969,  8-Inch  Ductile  Iron  Main  Installation  in 
Wawona  Street  and  39th  Avenue,  between  45th  Avenue  and  Sloat  Boulr /ard, 
in  the  amount  of  $183,977.00  to  D'Arcy  and  Harty  Construction  Co.,  Inc., 
2394  Fol som  Street,  San  Francisco,  Cal i fornia  9411 0,  as  the  1 owest 
responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MARCH    2  4  1987   

at  Us  meeting  of  '    


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAM  FRANCISCO 


RESOLUTION  No.  87-0092 


WHEREAS,  All  work  required  under  this  contract  was  completed  and 
the  powerline  available  to  put  into  service;  and, 

WHEREAS,  The  work  was  unavoidably  delayed  165  days  because  of 
adverse  weather,  added  work  and  time  required  to  resolve  technical 
issue;  and 

WHEREAS,  The  Contractor  has  accepted  responsibility  for  damages 
by  others  to  the  underground  cable  he  installed  because  the 
installation  was  not  in  accordance  with  the  contract;  and 

WHEREAS,  The  cost  to  repair  the  damaged  cable  and  correct  its 
installation  will  be  $15,000  and  the  Contractor  has  agreed  to  pay  the 
amount.    Now,  therefore,  be  it 

RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-727,  Cherry  Eleanor  Pump  Station,  22  KV 
Powerline,  as  satisfactorily  completed;  authorizes  an  extension  of  165 
days  time;  authorizes  that  $15,000  be  withheld  from  money  due  under 
this  contract  for  repairs  to  damaged  cable  under  a  future  contract; 
approves  Credit  Contract  Modification  No.  2  in  the  amount  of  $9,637.75 
and  authorizes  final  payment  in  the  amount  of  $10,000.00  to  the 
Contractor,  Abbett  Electric  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  t_M  -  A  l^^Z  


Secri-turs.  nihlivrfiliJies  CJmmtssion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  ANO  COUNTV  OP  SAN 


RESOLUTION  No.     87  Q033 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  772,  Replace  Moccasin  Water  Tanks,  as 
sati  sf actor i ly  compl eted  and  author i zes  f i  nal  payment  i  n  the  amount  of 
$4,726.80  to  the  Contractor,  A.  Bellagio  Wood  Tank  Co.,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of.  )a^P^H.     2  4J87_ 


Secretary,  Public 


PUBLIC  UTILITIES  COMMISSION 

ClTf  AND  COUMTV  OF  SAN  FRANCISCO 


RESOLUTION  Ho.  . 


RESOLVED,  That  thi s  Commission  accepts  the  work  performed  under 
San  Francisco  Water  Department  Contract  No.  WD-1948,  Calaveras  Reservoir, 
8-Ft.  Diameter  Tunnel,  Grout  and  Stabilize,  as  satisfactorily  completed; 
approves  Credit  Contract  Modification  No.  2  in  the  amount  of  $163,056,59; 
and  authorizes  final  payment  i  n  the  amount  of  $8,635.49  to  the 
Contractor,  A.  Ruiz  Construction  Co.  &  Associates,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^flRCH      2  4  1987  


PUBLIC  UTILITIES  COMMISSION 

cnv  AND  COyNTV  OF  SAN  FRANCISCX3 


RESOLUTION  No.  87"0035 


RESOLVED,  That  thi s  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1957,  Pilarcitos  Reservoir  -  Replacement  of 
Log  Boom,  as  satisfactori  ly  completed;  approves  Credit  Contract 
Modification  No.  1  in  the  amount  of  $5,000.00;  authorizes  an  extension  of 
time  for  an  unavoidable  delay  of  4  working  days;  and  authorizes  final 
payment  in  the  amount  of  $524.49  to  the  Contractor,  JM  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH    2  4  1987   


at  its  meeting  of . 


Secretarv,  Public  Utilities  Cc^mission 


PUBLIC  UTILITIES  COMMISSION 

OTV  AHO  COUHTV  OF  SAN  PHANCISCO 


„eso.uT,oNN._87-<J036 


WHEREAS.   The  San  Francisco  Administrative  Code  Section 
10.117-44  has  established  a  special  fund  for  lounge  facilities  for 
MUNI  Railway  operators;  and 


WHEREAS,  Under  this  Section,   proceeds  from  vending  machine 
sales  are  appropriated  for  improvement  of  gxlley  room  facilities;  and 


WHEREAS,   A  joint  MUNI/TWU  committee  has  been  formed  to 
allocate  and  spend  these  funds;  and 


WHEREAS.  The  joint  committee  has  requested  a  petty  cash 
fund  for  the  purchase  of  minor  items  for  operators'   lounge  and  rest 
facilities;  and 


WHEREAS,   The  PUC  Bureau  of  Finance  concurs  with  this 
request  as  a  proper  method  for  disbursement  of  these  funds;  now 
therefore  be  it 


RESOLVED,   That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amendment  of  Rules  and  Regulations, 
Public  Utilities  Commission  Revolving  Fund  to  amend  Rule  6,  Section 
F  by  reallocating  $300  from  the  General  Manager,   Bank  of  America 
fund  to  the  MUNI  Railway  Operator  Lounge  Petty  Cash  Fund. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH    24  1987  


at  its  meeting  of . 


Secretary.  PubJic  LmfmryTYWty^sic 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  CX>UNTY  Of  KAN  FRANCISCO 

RESOLUTION  No. 


WHEREAS,  The  Transportation  Division  of  the  San  Francisco  Municipal 
Railway  has  experienced  unforeseen  increases  in  expenses  for 
photo-copier  rentals,  operator  portable  restroom  rentals,  office 
equipment  maintenance  repairs,  and  other  contractual  services  during 
the  first  six  months  of  Fiscal  Year  1986-1987;  and 

WHEREAS,  Current  projections  and  expenditure  plan  indicate  that  an 
additional  Seventeen  Thousand  One  Hundred  Forty-six  Dollars 
($17,146.00)  is  needed  by  the  San  Francisco  Municipal  Railway 
Transportation  Division  in  Object  109  -  Other  Contractual  Services  for 
these  and  other  contractual  services  to  conplete  the  Fiscal  Year;  and, 

WHEREAS,  Funds  are  available  in  Object  130  -  Materials  and  Supplies,  to 
fund  this  transfer;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Conntiission  requests  the  Controller 
of  the  City  &  County  of  San  Francisco  to  transfer  $17,146.00  from 
Object  130  -  Materials  and  Supplies,  to  Object  109  -  Other  Contractual 
Services  to  cover  contractual  services  expenditures  for  the  remainder 
of  Fiscal  Year  1986-1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of ,  

 ,  MAKGH    2  4  1987 


PUBLIC  UTILITIES  COMMISSION 

CirV  AND  COUNTV  Of  SAN  FRANCISCO 


RESOLUTION  No.  ^'^—QOSS 


RESOLVED,  That  this  Commission  hereby  approves  the  Bureau  of  Light, 
Heat  and  Power's  proposal  to  improve  the  illumination  in  the  Civic  Center 
Area,  by  converting  the  street  lights,  as  shown  on  the  highlighted 
portion  of  drawing  SK870313-1.  from  incandescent  to  high  pressure  sodium 
vapor  units. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 ,  MARCH    2  4  1987   


at  its  meeting  of  _ 


Secretary.  Public  Utilities  Qfimt 


mmission 


PUBLIC  UTILITIES  COMMISSION 

cfT*  ANO  couwrr  op  san  francisco 

RESOLUTION  No. 


WHEREAS,  The  Water  Department  has  entered  into  (PUC  Res.  #85-0030)  an 
agreement  with  SCT  for  the  development  of  a  Water/Sewer  Customer  Information 
and  Billing  System;  and 

WHEREAS,  An  extension  of  the  agreement  was  approved  for  time  only  (PUC 
Res.  #85-0106);  and 

WHEREAS,  SCT  has  formally  requested  a  second  extension  of  the  agreement 
for  time  only;  and 

WHEREAS,  The  Water  Department  has  made  the  determination  that  it  is  in 
the  best  interest  of  both  the  City  and  the  Contractor  to  extend  the  contract 
for  time  only  to  allow  for  the  successful  completion  of  the  project;  now, 
therefore ,  be  it 

RESOLVED,  That  the  Water  Departnent  is  authorized  to  extend  the  contract 
with  SCT  for  the  purpose  of  the  development  and  implementation  of  the 
Water/Sewer  Customer  Information  and  Billing  System  from  its  current 
termination  date  of  April  9.  1987,  to  January  1  ,  1988,  at  no  additional  cost. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '    MARCH      2  4  1987   


PUBLIC  UTILITIES  COMMISSION 

Crrv  ANO  COUKTV  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,   The  Public  Utilities  Commission  in  Resolutions 
85-0105  and  86-0089  authorized  a  contract  for  professional  services 
in  water  resourcement  management  with  Rudolph  C.  Metzner  dba  Water 
Resource  Associates;  and 

WHEREAS,  Mr.  Metzner  has  prepared  long-term  water  demand 
forecasts,  completed  a  review  and  evaluation  of  previous  studies  of 
the  water  and  power  system,  automated  the  water  records  system  and 
recommended  improvements  to  ins trumentat ion  and  tel emetry  systems ; 
and 

WHEREAS,  Water  Department  staff  have  reviewed  the  work  and 
found  it  to  be  satisfactory  and  in  conformance  with  contract 
requirements;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes 
payment  of  the  final  billing  of  $8,441.83  to  Water  Resource 
Associates  for  completion  of  the  work  in  water  resource  management 
as  required  by  contract  with  the  Water  Department. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  MARCrt    2  41987 

at  Its  meeting  of  _!  


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUMTV  OF  SAN  FRANCISCO 

RESOLUTION  No.  S^T^'^'X.O'X. 

WHEREAS.   The  prompt  restoration  of  escalator  service  at  the  Church 
Street  Metro  Station  is  essential  for  the  convenience  of  passengers  using 
that  station;  and 

WHEREAS ,   The  prompt  rehabilitation  of  escalator  and  elevator 
equipment  at  the  Van  Ness  Metro  Station  is  essential  for  the  convenience  of 
passengers  using  that  station;  and 

WHEREAS.  A  proposal  to  perform  the  work  necessary  to  return  the 
units  to  normal  operation  has  been  received  from  the  original  equipment 
manufacturer  in  the  amount  of  $214,557.13;  and 

WHEREAS.   Said  proposal  has  been  reviewed  and  its  acceptance  is 
recommended  by  staff ;  and 

WHEREAS.  Funds  in  the  amount  of  $250,000.00  are  available  in  Fund 
Group  31-001-350439-601-01  for  this  work,   project  contingency  and 
inspect  ion  services  now.   therefore  be  it 

RESOLVED.  That  this  Commission  accepts  the  proposal  as  cecommended 

by  Staff  and  directs  the  General  Manager  of  the  Public  Utilities  Commission 

to  enter  into  and  execute  a  sole  source  service  contract  to  perform  the 
required  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  M'dOH    2  4  1987 

at  Its  meeting  of  :  


 ..^^ 

Secretary.  Public  L-niiin-^  ioniJnission 


PUBLIC  UTILITIES  COMMISSION 

crrv  ANO  COUNTY  of  san  *=nANCisco 


RESOLUTION  No. 


87^0102 


WHEREAS ,  The  Municipal  Hai Iway  was  author i zed  by  Resolu- 
tion 86-0477  to  circulate  an  RFP  to  identify  a  consultant  to 
perform  an  analysis  of:  (1)  the  impact  of  corrosion  on  the 
LRVs ;  and  (2)  the  need  to  overhaul  and/or  replace  major  compo- 
nents as  part  of  on- going  ma  intenance :  and  ( 3 )  the  economic 
feasibility  of  initiating  additonal  modifications  to  the  LRV; 
and  (4)  determine  the  economic  useful  life  remaining  in  the  LRV 
fleet;  and 

WHEREAS ,  Three  companies  responded  with  a  written  pro- 
posal on  January  23.  1987,  which  were:  Booz.  Allen  &  Hamilton 
Inc .  ;  LTK  Engineer  ing  Services ;  and  Kaiser  Engineers  Corpora- 
tion; and 

WHEREAS ,  An  Evaluation  Team  consisting  of  people  from 
MUNI  Equipment  Maintenance  and  the  PUC  Contract  Compl iance  Of- 
fice, individually  evaluated  the  three  proposals  and  scored 
each  proposal ;  and 

WHEREAS ,  Oral  presentations  from  all  three  companies , 
including  their  subcontractors  were  conducted  on 
February  25,  1987.  The  Evaluation  Committee  then  individually 
scored  each  companies  "Oral  Interview"  and  conducted  a  meeting 
to  discuss  each  companies'  strengths  and  weaknesses,  and 
finally  compiled  the  oral  scores;  and 

WHEREAS  The  final  composite  written  and  oral  scores 
indicate  that  Booz,  Allen  and  Hamilton  presented  the  best  pro- 
posal ;   now,   therefore,   be  it 

RESOLVED,  That  the  Public  Utilities  Commission  autho- 
rizes the  Municipal  Railway  to  enter  into  a  Contract  not  to 
exceed  $250,000  with  Booz,  Allen  &  Hamilton  to  provide  the 
above  described  LRV  analysis. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  M  A  R  CM  ,  2  4  1987 


Secretary,  Public  Utilities  Consist 


RUBLIC    UTILITIES  CO/VIMISSION 

CITV   AND   COUNTY    OF"    SAN  FRAMCiaCO 


RESOLUTION  No  V 


97-0103 


WHEREAS,  The  San  Francisco  Municipal  Railway  and  the  Transport  Workers 
Union,  Local  250-A,  formally  started  their  Joint  Labor  Management  Board 
operation  on  September  of  1982;  and 

WHEf^AS,  Ihe  Joint  Labor  Management  Board  was  formed  to  represent  a 
formalized  process  for  Union  and  Management  to  jointly  discuss  and 
resolve  common  problems  outside  of  collective  bargaining  through  the 
use  of  worksite  committees  and  task  forces, 

WHEREAS,  To  ensure  proper  functioning  of  the  Joint  Labor  Management 
Board  committees  and  task  forces,  committee  members  must  be  trained  to 
communicate  in  a  manner  conducive  to  problem-solving;  and 

WHEREAS,  The  Community  Board  Program,  Inc.,  a  consultant,  is  willing 
and  capable  of  performing  the  required  training;  and 

WHEREAS,  Funding  for  this  training  exists  in  the  Transportation 
Division  of  the  San  Francisco  Municipal  Railway's  current  operating 
budget  under  Subobject  1001  -  Professional  Services;  now,  therefore,  be 
it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
General  Manager  of  the  San  Francisco  Municipal  Railway,  acting  through 
the  Director  of  Purchasing  and  Services,  to  negotiate  and  enter  into  an 
agreement  with  the  Community  Board  Program,  Inc.  for  the  provision  of 
Conflict  Management  Training  services.    Total  condensation  not  to 
exceed  Five  Thousand  Dollars  ($5,000.00), 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  2  4  1987 


\isston 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  .  87-0104 


WHEREAS,  the  Municipal  Railway  owns  historic  rail  car  #496  which  was 
constructed  and  operated  for  many  years  in  Melbourne,  Australia;  and 

WHEREAS,  the  Victorian  Tourism  Commission  requests  Muni  operate  car  //496 
on  Market  Street  from  March  23  -  April  3,  1987  to  promote  tourism  to 
Melbourne;  and 

WHEREAS,  Muni  charter  rates  do  not  apply  to  this  operation  due  to  its 
duration;  now,  therefore,  be  it 

RESOLVED,  the  General  Manager  of  Public  Utilities  is  hereby  authorized  to 
execute  a  contract  with  the  Victorian  Tourism  Commission  to  recover  the  costs 
of  operating  car  #496  for  an  amount  estimated  at  $4,880. 


1387G 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH      2  1  IQR? 


Secretary,  Public 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  of  san  francisco 


RESOLUTION  No. 


WHEREAS,  The  Municipal  Railway  has  been  suffering  Increasing  staff 
vacancies  due  to  a  freeze  on  requisition  processing;  and 

WHEREAS,  It  has  been  and  will  be  necessary  to  perforin  more  functions 
using  remaining  employees  at  overtime  rates  than  budgeted;  and 

WHEREAS,  Excess  salary  savings  have  been  and  will  continue  to  be 
generated  as  a  result  of  the  higher-than-planned  staff  vacancy  rate; 
now,  therefore,  be  it 

RESOLVED,  This  Commission  requests  the  Mayor  request  of  the  Board  of 
Supervisors  a  Municipal  Railway  Supplemental  Appropriation  for 
Overtime  in  the  amount  of  $297,000  from  surplus  Craft  Salaries. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH      2  4  1987 


Secretary,  Public  utilities  Commission 


SAN      FRANO  I  SCO     M  U  N  IC  I  P/VL.     RA  I  LWAV 

CLAIMS    DIVISION    -    MONTHLY  REPORT 
MARCH    19  8  7 


NEW  CLAIMS   FILED   THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJ. 
AND   PROPERTY  DAMAGE: 


NUMBER 

67 
95 

32 


AMOUNT 

2,637,916 
114,302 

1,028,741 


TOTAL: 

CLAIMS  FILED  FISCAL  YEAR  TO  DATE  3-31-87 
CLAIMS  FILED  FISCAL  YEAR  TO  DATE  3-31-86 
COLLECTIONS  THIS  MONTH 

COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  3-31-87 
COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  3-31-86 
CLAIMS   SETTLED  THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 


TOTAL : 

CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  3-31-87 
CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  3-31-86 
ACCIDENTS   RECORDED  THIS  MONTH 

PASSENGER: 

TRAFFIC: 

TOTAL: 

ACCIDENTS  RECORDED  FISCAL  YEAR  TO  DATE  3-31-87 
ACCIDENTS   RECORDED  FISCAL   YEAR  TO  DATE  3-31-86 


194 
1409 
1524 


78 
46 


124 
1048 
895 

189 
227 

416 

3274 
3751 


E  3,780,959 
551,124,627 
548,958,352 
;  11,307 
:  149,955 
;  74,004 

•  607,311 
62,969 

;  670,280 
i  4,002,274 
:  3,436,242 


416 


Accidents  were  reported 


93 


were  Unreported  and  Delayed . 


ACCIDENT  REPORTS  -  CLAIMS  DEPARTMENT 


MARCH  1987 


ACCIDENT  DESK 

PASSENGER               TRAFFIC  TOTAL 

MC  43  95  138 

TC  48  58  106 

SC  14  14  28 

CC  8  10  18 

STA.  33  -  33 


TOTALS:  146  177  323 
UNREPORTED 

PASSENGER  TRAFFIC  TOTAL 

MC  10  12  22 

TC  9  6  15 

SC  4  2.6 

CC  13  4 

STA.  -  _  _ 


TOTALS:  24  23  47 
DELAYED 

PASSENGER               TRAFFIC  TOTAL 

MC  11  17  28 

TC  4                          7  11 

SC  2                          3  5 

CC  2-2 

STA.  _                          _  _ 


TOTALS:  19  27  46 

RECAP: 

PASSENGER  TRAFFIC  TOTAL 

MC  64  124  188 

TC  61  71  132 

SC  20  19  39 

CC  11  13  24 

STA,  33  -  33 


TOTALS:         189  227  416 

Previous  Total  to  Date:  2858 


TOTAL  TO  DATE: 


3274 


TH  r  RO    QUARTER    OF     F  I  SCA_L     *EAR  1986-87 


1-1-87 
thru 
3  -31-87 


1-1-66 
thru 
3  -31-66 


1-1-95 
thru 
3  -31-85 


AMOUNT  NUMBER 


NEW  CLAIMS  FILED: 

PERSONAL  INJURX: 

PROPERTY  DAMAGE; 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 


CLAIMS  SETTLED: 
NON-LITIGATED: 
LITIGATED: 
COURT  JUDGMENT: 

TOTAL: 

CLAIMS  DENIED: 

PERSONAL  INJURY; 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 


129 

177 

S3 
359 

238 
74 

10 

322 

17 
35 

10 

62 


$3, 563,097 
1,201,582 

1,203,903 
S5, 968, 582 


$  302,015 
823,031 
27,195 

$1,152,241 

$1,189,000 
39,398 

319, 268 

$1,547,666 


294  $19,772,889 
273  304,057 


47 


226 
71 
11 

308 


1,517,729 


614  $21,594,675 


196,532 
604,204 
14,994 

815,730 


30  $  1,610,330 
68  82,616 

4  32,652 


102       $  1,725,598 


240 
262 

35 
537 

229 
104 
18 

351 

58 
89 

15 
162 


$31,878,637 
532,766 

1,355,427 
$33,766,830 


S  153,046 
530,631 
38.499 

$  722,176 

$13,937,634 
104,081 

248,382 
$14,290,097 


CLAIMS  SETTLED  BY  VEHICLE  TYPE: 


MOTOR  COACH: 
TROLLEY  COACH: 
STREETCAR: 
CABLE  CAR: 

TOTAL: 


177 
84 
40 

21 

322 


$  8'^0,322 
160,604 
90,414 
50,901 

$1  ,  152  ,  24  1 


170 
90 
32 
16 

308 


460,610 

156, 221 
165,724 
33,175 

815,730 


191 
115 
30 
15 

351 


468,974 
167,446 
62, 777 
22,979 

722,176 


ACCIDENTS  RECORDED  BY  VEHICLE  TYPE: 

MOTOR  COACB:  49S 

TROLLEY  COACH:  340 

STREETCAR:  94 

CABLE  CAR:  50 

STATION:  99 


626 
422 
92 
68 
22 


689 
527 
109 
45 
60 


TOTAL: 


•1081 


•1230 


*1430 


bpo  3/87 

1081  Accidents  were  reported  145  were  Unreported  and  Delayed. 

1230  Accidents  were  reported  321  were  Unreported  and  Delayed. 

1430  Accidents  were  reported  384  were  Unreported  and  Delayed. 


Collections  ret:eived  1/1/97  to  3/31/87 
Collections  received  1/1/96  to  3/31/86 


$149,955. 
$  23,751. 
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JEFFREY  LEE 
PRESIDENT 

CHARNAE  STATEN 
VICE  PBESIDENT 

H,  WELTON  FLYNN 

ARTHUR  V  TOUPIN 

MARK  W-  BUELL 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

DIANNE  FEINSTEIN,  MAYOR 
DONALD  J  BIRRER.  GENERAL  MANAGER 


April  10,  1987 


MUNICIPAL  RAILWAY 
WATER  DEPARTMENT 


HETCH  HETCHY 
WATER  AND  POWER 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  In  executive  session  for  the  purpose  of  discussing 
attorney-client  matters  on  Tuesday,  Apprll  14,  1987,  at  1:45  P.M.,  in 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  California  Government  Code 
Section  54956.9(a)  and  Charter  Sec.  3.500(f),  regarding  the  following 
cases: 


(1)  Fortier  v.  City  and  County  of  San  Francisco,  Superior 
Court  No.  939-129. 

(2)  City  and  County  of  San  Francisco  v.  Barry  Clinton,  et  al. , 
Alameda  Superior  Court  No.  582-283-5. 

(3)  Albert  Tong  Lee  v.  City  and  County  of  San  Francisco, 
Superior  Court  No.  867-102. 


ROMAINE  A.  BOLDRIDGE 


Secretary 

RABigj 


Members,  PUC 

D. 

Birrer 

D, 

Coffey 

G. 

Krueger 

K. 

Relley 

R. 

Murphy 

T. 

Berliner 

P. 

Walker 

R. 

Griner 

W. 

Stead 

D. 

Rohrer 

287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA 941 02  •  (415)  554-7316 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
April   14,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E.  Staten,  Vice  President 


H.  Welton  Flynn 


Arthur  V.  Toupin 


Mark  W.  Buell 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


F inane ial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Donald  J .  Birrer 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


87-049 


Call  to  Order :     2 :22  P .M. 


Present:     President  Jeffrey  Lee,  Commissioner  H.  Welton  Flynn, 

Commissioner  Arthur  V,  Toupin,  Commissioner  Mark  W,  Buell 

Excused:     Vice  President  Charna  E.  Staten 

On  motion  of  Toupin,  seconded  by  Flynn,   the  Minutes  of  the  regular 
meeting  of  March  24,  1987  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


87-0107 


MR 


On  motion  of  Toupin,  seconded  by  Flynn,  the  following 
resolution  was  adopted  in  Executive  Session: 

Settling  the  case  of  Lorena  Diane  Fortier,  et  al .  v. 
City  and  County  of  San  Francisco,   et  al.,  Superior 
Court  No.  838-129. 


VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


87-0108 


MR 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted  in  Executive  Session: 

Settling  the  case  of  City  and  County  of  San  Francisco 
V.   Barry  Clinton,   et  al,,  Superior  Court  No. 
582-283-5. 


VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


87-0109 


MR 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted  in  Executive  Session: 

Settling  the  case  of  Albert  Tong  Lee  v.  Municipal 
Railway  of  San  Francisco,  et  al . ,  Superior  Court  No. 
867-102. 


VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0106       MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$285,500. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


87-050 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

Approving  Revolving  Fund  payments  made  by  the 
Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$253,107.54,   for  settlement  of  claims  against  the 
Municipal  Railway,  in  the  month  of  March  1987. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Approving  compromise  settlements  in  the  amount  of 
|3,258.89  and  collections  in  the  amount  of 
$11,307.36,  for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors 
for  the  month  of  March  1987. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1971,   Potrero  Hill  Tank  Painting. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1981,  Repaying  of  Street  and  Sidewalk 
Openings  for  the  San  Francisco  Water  Department  for 
the  Fiscal  Year  Ending  June  30,  1988. 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.  HH-781,  Paint 
Moccasin  Administration  Building,   in  the  amount  of 
$16,720,   to  Ross  Porter  Painting  Company,  Contractor. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1943, 
8-Inch  Ductile  Iron  Main  Installation  in  Sutter 
Street  between  Sansome  and  Taylor  Streets,   in  the  net 
amount  of  $579,020,   to  Dalton  &  Esquivel,   a  Joint 
Venture ,  Contractor . 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


87-051 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0116       MR      Waiving  the  requirements  of  Sections  6.46  and  6.47  of 
the  San  Francisco  Administrative  Code  regarding 
Apprenticeship  Program  Participation;   requesting  the 
Controller  to  approve  the  transfer  of  funds  in  the 
amount  of  ^40,000  from  the  City's  Capital  Outlay 
Reserve  Fund,  FMS  Account  No.  960341,  to  FMS  Account 
No,   960659   to  supplement  the  project  fund;  and 
awarding  Municipal  Railway  Contract  No.  MR-961, 
Potrero  Shops:     Modification  to  Compressed  Air 
System,   in  the  amount  of  ^55,000,  to  Bargen 
Industr  ies ,  Inc  .  ,  Contractor . 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0117      MR      Awarding  Municipal  Railway  Contract  No.  MR-976, 

Potrero  and  Kirkland  Divisions:     Furnish  and  Install 
New  Bus  Washers,  in  the  amount  of  $244,241  for  the 
Base  Bid,   to  Ernie  Lowe  &  Sons,  Contractor. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0118       MR      Awarding  Municipal  Railway  Contract  No.  MR-977, 

Presidio  Division:     Modifications  to  HVAC  System, 
Transportation  Training  Center,   in  the  amount  of 
$91,780,   to  Van  Mulder  Sheet  Metal,   Inc.,  Contractor. 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0119       WD      Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1955,   6-Inch  Ductile  Iron  Main 
Installation  in  Ortega  Street  and  28th  Avenue,  as 
sat  is fact or  ily  completed;   approving  Debit  Contract 
Modif iciation  No.   1   in  the  amount  of  $1,017.69;  and 
authorizing  final  payment   in  the  amount  of  $7,294.24 
to  Unlacke  Construction,  Contractor. 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0120       MR      Accepting  work  performed  under  Municipal  Railway 

Contract  No.   MR-924,  Various  Locations,  Electronic 
Security  Systems,   as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  $2,570.49;   approving  Credit  Contract 


87-052 


Modification  No.   4   in  the  amount  of  ^76,321.07; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  301  calendar  days;    authorizing  the  General 
Manager  of  Public  Utilities  to  negotiate  the  detailed 
scope  of  maintenance  work  for  the  Security  Systems  at 
various  Municipal  Railway  facilities,  and  to  enter 
into  and  execute  a  maintenance  contract  with  American 
District  Telegraph  Company  in  the  agreed  amount  of 
$71,968  for  a  two-year  period;   and  authorizing  final 
payment  in  the  amount  of  $101,606.11  to  American 
District  Telegraph  Company,  Contractor. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0121      MR      Accepting  work  performed  under  Municipal  Railway 
Contract  No.  MR-955,  Potrero  Division:  Hampshire 
Street  Sidewalk  Roof  Waterproofing,  as  satisfactorily 
completed;   approving  Debit  Contract  Modification  No. 
1   in  the  amount  of  $173;   and  authorizing  final 
payment  in  the  amount  of  $24,376,90  to  Valentine 
Corporation,  Contractor. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0122      HH      Confirming  the  existence  of  an  emergency  condition  at 
the  Priest  and  Moccasin  Reservoirs,  and  authorizing 
the  expenditure  of  funds  not  to  exceed  $25,000  to 
cover  the  costs  of  the  cleanup. 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0123      WD      Authorizing  the  Water  Department  to  advertise  and 
circulate  to  prospective  consultants  a  Request  for 
Proposals  for  consultant  assistance  in  conducting 
water  waste  survey  and  pipeline  network  analysis. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0124       E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer   to  enter   into  an  Agreement  with  California 
Water  Service  to  relocate  their  existing  water 
pipelines  to  assist  in  the  construction  of  Crystal 
Springs  Pipeline  No.   3,   for  an  amount  not  to  exceed 
$40,000. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


87-053 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $93,800  for  payment  of  the  cable  car 
reconstruction  claims  filed  by  Homer  J.  Olsen  and  W. 
R.  Thomason,  Inc. 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $650,000  to  insure  payment  of  claims 
settlements . 

VOTE:     Ayes  -     Lee,  Flynn,   Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  transfer  of  ^37,750  from  object  120 
Other  Current  Services  to  object  115  Sewer  Charges  to 
cover  the  cost  of  sewer  charges  to  the  Municipal 
Railway , 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  Professional  Services  Agreement  with 
Peat,  Marwick,   Mitchell  &  Company,   for  services 
related  to  the  development  of  a  Resources  Plan  for 
Hetch  Hetchy  and  the  Water  Department,  for  a  period 
of  one  year,   for  an  amount  not  to  exceed  $150,000  at 
agreed  upon  hourly  rates  not  to  exceed  $115,  with  the 
option  to  renew  the  Agreement  for  two  additional 
one-year  per  iods . 

VOTE:     Ayes  -  Lee,  Flynn,  Toupin,  Buell 


On  motion  of  Flynn,   seconded  by  Buell,   the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $23.7  million  for  purchase  of  supplementary 
power , 


VOTE; 


Ayes  -  Lee,  Flynn,  Toupin,  Buell 


87-054 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0130      HH      Authorizing  the  General  Manager  of  Hetch  Hetchy  to 
request  qualifications  and  proposals  and  select  and 
r ecominend  to  this  Commission  a  consulting  firm  to 
provide  the  computer-based  tools  and  training 
required  to  meet  the  City's  obligations  for  resource 
management  under  the  new  power  sales  contracts . 

VOTE:     Ayes  -     Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0131      HH      Authorizing  the  General  Manager  of  Hetch  Hetchy  to 
request  qualifications  and  proposals  and  select  and 
recommend  to  this  Commission  a  consulting  firm  to 
evaluate  the  Hetch  Hetchy  records  management  and 
retrieval  system  and  to  recommend  a  permanent 
solution  to  the  problem. 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0132      MR      Authorizing  the  General  Manager  of  the  Municipal 

Railway,  acting  through  the  Director  of  Purchasing 
and  Services,   to  negotiate  and  enter   into  a  Personal 
Services  Agreement  with  David  Pilpell  to  provide 
services  to  the  Schedules  and  Service  Planning  Unit 
of  the  Municipal  Railway  Transportation  Division,  for 
the  period  ending  October  30,   1987,   for  an  amount  not 
to  exceed  $9,600  for  the  term  of  the  contract. 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0133      MR      Requesting  the  Real  Estate  Department  to  negotiate 
and  execute  a  lease  with  Harrigan,  Weidenmuller 
Company  for  warehouse  space  at  23rd  and  Illinois  for 
storage  of  Municipal  Railway  PCC  streetcars, 
materials  and  equipment . 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisor s  a  supplemental  appropriation  in  the 
amount  of  $290,436   for   the  purpose  of  repairing  eight 
Light  Rail  Vehicles  on  hold  because  of  major  body 
damage . 

VOTE:     Ayes  -  Lee,   Flynn,  Toupin,  Buell 


87-055 


Commissioner  Flynn  was  excused  from  the  meeting  at 
3  :44  P.M.. 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0135      MR      Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $1,4  million  to  cover  Workers  Compensation 
costs  for  the  Municipal  Railway  for  the  remainder  of 
the  fiscal  year. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0136       CC       Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $19,436  to  fund  overtime  for  Legal  Services 
for  the  remainder  of  the  fiscal  year, 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Toupin.,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0137       F         Requesting  the  Controller  to  approve  the  substitution 
of  Revenue  Collection  and  other  equipment  with  office 
automation  and  communications  equipment  estimated  to 
cost  $41,500. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted : 

87-0138       MIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  a  contract  modification  with  C.  G. 
Computer  Services  for  technical  consulting  services 
to  implement  a  new  Vehicle  Maintenance  System  for  the 
Municipal  Railway,   for  an  amount  not  to  exceed 
$95,000. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0139       MIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  contract  modification  with 
Inf omanage,   Inc. ,   for  technical  consulting  services 
to  implement  a  new  Vehicle  Maintenance  System  for  the 
Municipal  Railway,   for  an  amount  not  to  exceed 
$373,000. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


87-056 


On  motion  of  Buell,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

Honoring  and  commending  Robert  L.  Stein,  on  the 
occasion  of  his  retirement,  for  his  many  significant 
accomplishments  during  over  thirty-eight  years  of 
dedicated  service  to  the  people  of  the  City  and  County 
of  San  Francisco. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Approving  Debit  Contract  Modification  No.   22   to  Hetch 
Hetchy  Contract  No.  HH-757,   Kirkwood  Powerhouse  Addi- 
tion -  General  Construction  and  Equipment  Installation, 
for  additional  work  at  a  cost  of  ^394,628. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.   1  to  a  Professional 
Services  Agreement  .with  Camp  Dresser  and  McKee,  Inc., 
for  services  related  to  the  Design  of  the  Crystal 
Springs  Water  Treatment  Plant,  for  an  amount  not  to 
exceed  $103,042. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.  1  to  a  Professional 
Services  Agreement  with  Camp  Dresser  and  McKee,  Inc., 
for  services  related  to  the  Design  of  San  Andreas 
Water  Treatment  Plant  Expansion,  for  an  amount  not  to 
exceed  $23,062. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.   5  to  an  Agreement 
with  Parsons  Brinckerhoff  Quade  &  Douglas,   Inc.,  for 
services  related  to  the  J-Line  Connection  Project,  for 
an  amount  not  to  exceed  $25,081. 

VOTE:     Ayes  -  Lee,  Toupin,  Buell 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


87-057 


I nt roduct ion  of  New  Business 


Commissioner  Flynn  introduced  a  proposed  resolution  to  name  the  Muni 
Metro  Division  for  Mr.  Curtis  E.  Green,  former  General  Manager  of 
the  Municipal  Railway,     He  requested  that  the  City  Attorney  review 
the  matter  and  that  the  Secretary  prepare  the  resolution  and 
calendar  the  matter  for  May  12,  1987. 

******** 

Report  of  the  General  Manager 
Water  Conservation 

Mr.   Donald  J.   Birrer,  General  Manager  of  Public  Utilities,  reported 
that  staff  had  met  with  the  Bay  Area  Water  Users  Association  and  all 
water  users  agreed  to  a  voluntary  program  of  water  conservation 
targeting  a  10%  reduction  in  cons umpt ion . 

Mr.   Birrer   reported  that  the  Board  of  Supervisors  passed  a 
resolution  requesting  that  the  Public  Utilities  Commission  bring 
together  other  City  departments  to  develop  a  comprehensive  water 
conservation  plan.     He  said  that  plans  are  being  made  to  use  the 
City's  dual  pipe  system  so  that  ground  water  and  Lake  Merced  water 
can  be  used  for  non-potable  purposes. 

Municipal  Railway  Budget 

Mr.  Birrer  stated  that  staff  was  scheduled  to  meet  with  the  Mayor 
tomorrow  to  review  the  Municipal  Railway  budget  for  1987-88.  He 
said  the  Mayor  had  requested  staff  to  look  at  either  a  fare  increase 
or  service  reduction  in  the  event  sufficient  funding  is  not 
available.     After  studying  the  matter,  he  said  that  he  tended  toward 
a  service  reduction  to  get  the  system  as  lean  and  efficient  as 
possible . 

Commissioner  Flynn  requested  that  the  Commission  receive  the 
information  which  would  be  presented  to  the  Mayor.  Commissioner 
Toupin  pointed  out  there  is  a  long-term  problem  for  transit  funding 
nationwide.     He  suggested  that  the  Commission  receive  a  briefing  on 
the  matter. 

******** 

Resolution  No.   87-0133  —  Requesting  the  Real  Estate  Department  to 
negotiate  and  execute  a  lease  with  Harrigan,  Weidenmuller  Company 
for  warehouse  space  at  23rd  and  Illinois  Streets  for  storage  of 
Municipal  Railway  PCC  streetcars,  materials  and  equipment. 

Mr.  Thomas  Jordan,  Special  Assistant  to  the  General  Manager 
Municipal  Railway,   stated  that  the  Mayor  had  requested  the 
department  to  vacate  Pier  70  so  that  the  site  may  be  used  for  the 
automobile  dismantling  program.     Staff  reviewed  its  storage  needs 
and  determined  that  its  optimal  requirements  would  be  100,000  square 
feet  of  internal  storage  and  76,000  square  feet  for  external  use. 
However,   he  said  that  the  department  could  not  afford  the  cost  for 
such  a  space.     The  requirement  was  revised  to  50,000  square  feet 
internal  and  35,000  square  feet  external  space  to  be  used  for 
streetcars,   cable  cars,   and  machinery  for  maintenance  of  vehicles 
and  cable  cars.     The  23rd  and  Illinois  site  is  convenient  to  the 
Woods  Division  and  the  Harrison  Street  Facility.     The  proposed  lease 
does  not  include  space  for  the  storage  of  about  50  articulated 
vehicles.     An  additional  60,000  square  feet  of  outdoor  space  will  be 
required  until  Harrison  Street   is  completed. 


87-058 


Mr.  Norman  Rolfe  requested  that  the  Commission  consider  Item  No.  16, 
declaration  of  17  PCC  cars  as  surplus,  before  voting  on  the  lease. 
Item  16  was  called. 

Mr.  Jordan  stated  that  future  plans  call  for  operating  the  F-Line  on 
the  surface  of  Market  Street,  and  north  along  The  Embarcadero  to 
Fisherman's  Wharf  or  Fort  Mason,  using  PCC  cars  and  historic 
streetcars.     Operating  the  line  on  a  6-minute  headway  from  Castro 
Street  to  Fort  Mason  would  take  16  cars,  plus  a  20%  float,  totaling 
20  cars.     Ten  cars  would  be  retained  for  additional  spare  parts.  We 
have  47  PCC  cars  in  storage  and  an  inventory  of  parts.     Taking  into 
consideration  the  space  limitations  at  the  new  site,  the  cost  of 
relocation  and  the  vehicle  requirements  for  the  F-Line,  it  would  be 
appropriate  to  declare  the  excess  vehicles  as  surplus. 

Mr.  Birrer  reported  that  a  letter  had  been  received  from  Supervisor 
Carol  Ruth  Silver  requesting  a  delay  on  this  item. 

Mr.  Rolfe  urged  that  the  Commission  retain  all  of  the  PCC  cars  for 
possible  use  for  spare  parts  or  expansion  of  service. 

Commissioner  Buell  moved  to  approve  the  lease  and  to  postpone 
indefinitely  the  declaration  of  surplus  PCC  cars.  Commissioner 
Toupin  seconded.     The  motion  was  unanimously  adopted. 


Commissioner  Flynn  was  excused  at  3 :44  P.M. 
Public  Comments 

Mr.  Norman  Rolfe  urged  the  Commission  not  to  acquiesce  to  service 
cuts,  and  to  push  for  more  transit  preferential  street  projects. 


******** 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      3:55  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


87-059 


PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.  87-0106MR 


4-14-87 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Type 


Accident 
Date 


PI/ 

PD 


Settlement 


Non- litigated  Settlements 
None 

Litigated  Settlements 


Malcolm  Boyd 
and 

Michelle  Boyd 


84B5397-1  10-  6 
$100,000.00 


2-  9-85 


A 


Shiu-Sang  Chan 


85S6039-1       10-   5+  11-22-85 
$150,000.00 
(Co-deft  to  pay  $35,000.00,  also.) 


Shirley  Francis 
Joyce  Jack 


Kim  S.  Pickford 

and 

Pat  Ruben  Trejo 


85T5056-1 
$185,000.00 

84S0289-5 
$750,000.00 

84T0456-1 
$500,  000.00 
84T0456-2 
$100,000.00 


7-  6 


1-  3 


Ada  Mae  Thomas 


3-  7 


8-  9-85 

5-28-85 

10-  3-84 
10-  3-84 

8-15-83 


A 


$  17,500.00 

35,000.00 

60,000.00 
125,000.00 


A($30,000.00) 

A($  2,500.00) 

32,500.00 


A 


83B0276-1 
$760,000.00 

(+  waiver  of  San  Francisco  General  Hospital  lien.) 


15,500.00 


Judgments 
None 


$285,500.00 


Total  Settlements: 


(7) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  April  14,  1987. 


Romaine  A.   Boldridge,  Secretary 


idge ,   Secretary  f 


4-14-87 


PUBLIC  UTILITIES  COMMISSION 


CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-^107 


WHEREAS,  The  City  Attorney  has  reconunended  that  the  litigation 
entitled  Lorena  Diane  Fortier,  et  al,  v.  City  and  County  of  San  Francisco, 
et  al. ,  Superior  Court  No.  838-129,  be  settled  for  the  amount  of 
il05,000.00;  and 

WHEREAS,  Such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;  now,  therefore,  be  it 

RESOLVED,  That  this  Cotamission  approves  settlement  of  said 
litigation  in  the  amount  of  tl05,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Am  1  4  mi 


PUBLtC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ti7'^0'lOQ 


WHEREAS,  The  City  Attorney  has  recommended  that  the 
litigation  entitled  City  and  County  of  San  Francisco  v. 
Barry  Clinton,  et  al,  Alameda  Superior  Court  No.  582-283-5 
be  settled  for  the  amount  of  1^43  ,500  .00;  and 

WHEREAS,  Such  settlement  is  in  the  best  interest  of 
the  City  and  County  of  San  Francisco;   now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  settlement 
of  said  litigation  in  the  amount  of  $43,500.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    'mil  1  4  mi  


5 1  on 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.    tj7  0109 


WHEREAS,     On  recommendation  of  the  City  Attorney 
in  the  case  of  Albert  Tong  Lee  v.   Municipal  Railway  of 
San  Francisco,   et  al,   Superior  Court  No.  867-102, 
it  is 

RESOLVED,  This  Commission  approves  settlement  of 
the  above-entitled  case  for  $650,000.00  +  waiver  of  the 
San  Francisco  General  Hospital  lien  for  medical  expenses. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  !  ft  PR'!  ,  1  4  IQqy  


A 


Secretary;  Puhiit 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. .  87-0110 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,    1977,  payment  of  claims  in  the  amount  of 
$253,107.54,  made  by  the  Municipal  Railway,  month  of 
March,   1987,   per  Revolving  Fund  Direct  Payment  Nos. 
CL0109,   CLOlll,   CL0117,   CL0122,   CL0126,   CL0133,  and 
Direct  Payment  Nos.:   CLOllO,   CL0112,   CL0113,  CL0114, 
CL0116,   CL0118,   CL0120,   CL0121,   CL0123,   CL0124,  CL0125, 
CL0127   and  CL0128. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


r  tPRII  1  4  1987 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0111 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 

General  Manager  of  Public  Utilities,  Department  Managers, 

and  the  City  Attorney,  hereby  approves  compromise  settlements. 

Month  of  March  1987,  total  amount  billed:  $6,467.47; 

total  compromise  settlements:     $3,258.59;  and  approves 

collections  Month  of  March  1987,  amount  of  $11,307.36  for 

payment  from  miscellaneous  debtors,  per  lists  dated  April  6,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
t  its  meeting  of    r  aPRIL      1  4  1987  


Secretary.  Public  Utilities  ComJdssion 


PUBLIC  UTILITIES  COMMISSION 


cm-  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  , 


b7-0112 


WHEREAS,  Under  Water  Department  Contract  No.  WD-1971,  painting  of 
the  Potrero  Hill  Tank  is  to  be  performed;  now  therefore  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(a)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  C  -emission 
on  August  28,1980,  and  April  16,  1981;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Water  Department  Contract  No.  WD-1971,  Potrero 
Hill  Tank  Painting. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Am  1 4  mi 


PUBLIC  UTILITIES  COMMISSION 

CTTY  ANO  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  Is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  class  Kb)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act,  and  be  it  further. 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1981  -  Repaying  of  Street 
and  Sidewalk  Openings  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  Ending  June  30,  1988. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    »   ftPRII  1  4  1987  


'  ission 


•W"  '  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLimON  Na  87— 0H4 


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  781 
painting  of  the  Moccasin  Administration  Building  is  to  be  performed;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened  publicly  on 
March  17.  1987,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water 
and  Power  Contract  No.  781  in  the  amount  of  $16,720.00  to  Ross  Porter 
Painting  Company.  P.  0.  Box  740,  Jamestown,  California  95327,  as  the 
lowest  responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   '^PRiC  _  1  ^  ml 


Secretary,  Public  Unlities  Con\Ji 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


67-0115 


RESOLVED,  That  this  Commission  awards  San  Francisco  Water 
Department  Contract  No.  1943.  8-Inch  Ductile  Iron  Main  Installation  in 
Sutter  Street  between  Sansome  and  Taylor  Streets,  in  the  net  amount  of 
$579,020.00  to  Dal  ton  &  Esquivel ,  a  Joint  Venture,  Suite  4600,  150 
Executive  Park  Boulevard,  San  Francisco,  California  94134,  as  the  lowest 
responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL 


1  4  1987 


PUBLIC  UTILITIES  COMMISSION 

an  AND  COUhTTv  OF  SAN  Francisco 


RESOLUTION  No. 


67-0116 


WHKKEAS.  Under  Municipal  Railway  Contract  No.  MR-961  Potrero  Shops: 
Modification  to  Compressed  Air  System  is  to  be  funded  from  Fund 
31-001-560037-240-01  FMS  Account  No.   960641,  and 

WHEREAS.   A  bid  for  this  work  was  received  and  opened  publicly  on  February 
18,   1987,   now  be  it 

RESOLVED,   That  this  Commission  hereby  waives  the  requirements  of  Section 
6.46  and  6.47  of  the  San  Francisco  Administrative  Code  regarding 
Apprenticeship  Program  Participation;  and  be  it  further 

RESOLVED,   That  this  Commission  requests  the  Controller  to  approve  the 
transfer  of  funds   in  the  amount  of  $40,000.00  from  the  City's  Capital 
Outlay  Reserve  Fund,  Fund  Group  31-001-560037-640-01,   FMS  Account  No. 
960341,    to  Fund  Group  31-001-560037-240-01,  FMS  Account  No.   960659.  to 
supplement  the  project  fund ;   and  be  it  further 

RESOLVED,   That  this  Commission  hereby  awards  Municipal  Railway  Contract  No, 
MR-961  Potrero  Shops:     Modification  to  Compressed  Air  System  in  the  amount 
of  $55,000.00  to  Bargen  Industries,    Inc.   1167  Saratoga  -  Sunnyvale  Road. 
San  Jose,   CA,   the  sole  bidder,  who  was  deemed  to  have  submitted  a 
responsible  and  qualified  bid. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  BPRII        1  4  1QR7 


Secretary.  T1Tt>in^ftn}Fri  S  WWgmii 


PUBLfC  UTILITIES  COMMISSION 


CfTY  AND  COUKTY  OF  SAN  FRANOSCO 


RESOLUTION  Na 


WHEREAS,  The  work  specified  under  Municipal  Railway  Contract 
No.  MR-976,  Potrero  and  Kirkland  Divisions:  Furnish  and  Install  New  Bus 
Washers  is  to  be  funded  under  Fund  31-720-300-06-610732,   FMS  Account  No. 
914941;  and 


WHEREAS,  Two  bids  for  this  work  were  received  and  opened 
publicly  on  March  6,   1987;  and 


WHEREAS,  Upon  the  advice  of  the  Utilities  General  Counsel's 
staff  a  third  bid  was  considered  with  the  other  two;  now,  be  it 


RESOLVED,   That  this  Commission  hereby  awards  the  base  bid,  work 
as  specified  under  Municipal  Railway  Contract  No.  MR-976,   Potrero  and 
Kirkland  Divisions  to  Ernie  Lowe  &  Sons,   1485  Bayshore  Blvd.,   Room  262 
San  Francisco,   CA  in  their  bid  amount  for  the  base  bid  of  $244,241.00 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    "   m\[  1 11987 


1  4^1987 


Secretarw  Public  Utilities  Comrtmssion 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


a7-0118 


WHEREAS.   The  work  under  Municipal  Railway  Contract  No.  MR-977. 
Presidio  Division:  Modifications  to  HVAC  System.   Transportation  Training 
Center  is  to  be  funded  under  31-720-601732  189-03 ;  and 


WHEREAS.   Two  bids  for  this  work  were  received  and  opened 
publicly  on  March  5,   1987;   now.    be  it 

RESOL\AED,  That  this  Commission  hereby  awards  Municipal  Railway 
Contract  No.  MR-977,   Presidio  Division:  Modifications  to  HVAC  System. 
Transportation  Training  Center   in  the  bid  amount  of  $91,780.00  to  Van 
Mulder  Sheet  Metal.    Inc.,   2919  -  7th  Street.   Berkeley,   CA  94710  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  »"  ftPRII        1  4  1Qft7   


PUBLIC  UTILITIES  COMMISSION 


Cmr  AND  COUNTY  OF  SAN  FRANC PSCO 


RESOLUTION  No.  Q?*^^'!'!?^ 


RESOLVED.  That  this  Comim'ssion  accepts  the  work  performed  under 
Water  Department  Contract  No.  1955,  6-Inch  Ductile  Iron  Main  Installation 
in  Ortega  Street  and  28th  Avenue,  as  satisfactorily  completed;  approves 
Debit  Contract  Modification  No.  1  in  the  amount  of  $1 ,017.69;  and 
authorizes  final  payment  in  the  amount  of  $7,294.24  to  the  Contractor, 
Uniacke  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  BPRIL       1  4  1987  


ission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


87-^120 

RESOLUTION  No.  '^"'^ 


RESOLVED.  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.   924,  Various  Locations,   Electronic  Security- 
Systems  as  satisfactorily  completed;  approves  credit  modification  No.   1  in 
the  amount  of  $2,570.49;   approves  credit  modification  No.   4   in  the  amount 
of  $76,321.07;  authorizes  an  extension  of  time  for  unavoidable  delays  of 
301  calendar  days;  authorizes  the  General  Manager  of  the  Public  Utilities 
Commission  to     1)  negotiate  the  detailed  scope  of  maintenance  work  for  the 
Security  Systems  at  various  Municipal  Railway  facilities;     2)   enter  into 
and  execute  a  maintenance  contract  with  American  District  Telegraph  company 
in  the  agreed  amount  of  $71,968.00  for  a  two-year  period,   and  be  it  further 

RESOLVED,   That  this  Commission  authorizes  final  payment  in  the 
amount  of  $101,606.11   {$70,272.39  from  Federal  Funds  31-720-103-06  and 
$31,333.73  from  Local  Funds  31-001-640-01)   to  the  Contractor,  American 
District  Telegraph  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *     APRIL       1  4  1987  


Secretary.  I'ltltiu  U 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87^121 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  MR-9BB.   Potrero  Division.   Hampshire  Street 
Sidewalk  Roof  Waterproofing,  which  is  funded  under  Fund  Group  31-001,  Index 
Code  350439,  Account  No.   963241.   as  satisfactorily  completed;  approves 
Contract  Modification  No.   1  in  the  amount  of  $173,00  in  favor  of  the 
Contractor;   and  authorizes  final  payment   in  the  amount  of  $24,376.90  to  the 
contractor.  Valentine  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    :    APRIL      1  4  1987  


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No.  0122 


WHEREAS»  Approximately  60  gallons  of  oil  have  entered  the 
domestic  water  system  during  a  test  by  the  contractor  at  Kirkwood 
Powerhouse;  and 

WHEREAS,  Oil  clean-up  operations  are  underway  at  Priest 
and  Moccasin  Reservoirs;  and 

WHEREAS,  These  operations  are  necessary  to  prevent  down- 
stream contamination  of  the  City's  domestic  water  supply;  and 

WHEREAS,  On  April  1,   1987  an  emergency  was  declared 
pursuant  to  Section  6.30  and  Section  21.25  of  the  Administrative 
Code  of  the  City  and  County  of  San  Francisco;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  confirms  the  declaration 
of  emergency  at  the  Priest  and  Moccasin  Reservoirs  and  authorizes  the 
expenditure  of  funds  not  to  exceed  $25,000  from  Fund  Group  33-001-336248, 
Project  651-01  for  said  assessment. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^     flPR!!.       ^4  1.Q87  

Secretary.  Public  Utilities  Com fUssion 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLOnON  No. 


87-^123 


WHEREAS,  The  Water  Department  requires  authorization  to  advertise 
and  circulate  a  Request  for  Proposals  for  consultant  assistance  in 
conducting  a  water  waste  survey,  leak  detection  and  other  hydraulic 
investigations,  and 

WHEREAS,  Professional  Services  Agreements  with  the  Pitometer 
Associates  have  been  signed  annually  since  1961  covering  leak 
detection  and  other  hydraulic  investigations.    The  latest  agreement 
was  signed  on  July  22,  1986,  for  a  maximum  fee  of  $72,150.00,  and 

WHEREAS,  Under  this  contract  it  is  intended  that  flow  measurements 
will  be  made  in  the  following  districts:    Civic  Center,  Mission, 
Bernal  Heights,  Excelsior  and  Haight-Ashbury .    In  areas  where  excessive 
leakage  is  indicated,  the  locations  of  such  leaks  are  to  be  identified. 
The  consultant  is  also  required  to  conduct  pipeline  network  analysis 
to  determine  system  capacity  and  fire-fighting  flow  tests  to  verify 
that  sufficient  flow  capacity  is  provided,  and 

WHEREAS,  The  work  is  scheduled  for  fiscal  year  1987-88  and  funding 
of  $72,150.00  is  being  requested  under  1987-88  budget;  Now,  therefore 
be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Water  Department 
to  advertise  and  circulate  to  prospective  consultants  a  Request  for 
Proposal  for  consultant  assistance  in  conductina  water  waste  survey  and 
pipeline  network  analysis. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UHlities  Commission 
at  its  meeting  of  »    ''I'^R'  1  4  1987 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  TRANCISCO 


RESOLUTION  No.  (jl  24 


WHEREAS,  On  October  14,  1986,  this  Commission  awarded  the  San  Francisco 
Water  Department  Contract  No.  WD- 1780,  Construction  of  Crystal  Springs 
Pipeline  No.  3  -  Baden  Valve  Lot  to  Randolph  Avenue,  South  San  Francisco,  in 
the  amount  of  $5,839,350  for  Schedule  No.  1  to  Homer  J.  Olsen,  Inc.  and 
Francis  Construction,  Inc.,  A  Joint  Venture,  1275  Michigan  Street,  San 
Francisco,  CA  94107,  as  the  lowest  responsive  bidder,  and  rejected  all  other 
bids  for  the  work;  and 

WHEREAS,  The  existing  water  pipelines  owned  by  California  Water  Service 
(Cal-Water)  conflict  at  four  locations  along  the  proposed  Crystal  Springs 
Pipeline  No.  3  pipeline  route;  and 

WHEREAS,  This  Commission  by  Resolution  No.  86-0472  authorized  the  Deputy 
General  Manager  and  Chief  Engineer  to  enter  into  an  agreement  with  California 
Water  Service  in  the  amount  not  to  exceed  $74,000  to  relocate  their  existing 
water  pipelines  on  November  11,  1986;  and 

WHEREAS,  Cal-Water,  subsequently,  found  another  conflict  at  Lux  Avenue 
and  Linden  Avenue,  and  has  requested  $40,000  to  relocate  this  water  line; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorized  the  Deputy  General  Manager  and 
Chief  Engineer  to  enter  into  an  agreement  with  California  Water  Service  in 
the  amount  not  to  exceed  $40,000  to  relocate  their  existing  water  pipelines 
to  assist  in  the  construction  of  Crystal  Springs  Pipeline  No.  3. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ?     APRIL       14  1987 


Secretary.  Public  Utilities  Co 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  COUNrr  Ol-  SAN  FRANCISCO 


RESOLUTION  No. 


«7-0125 


WHEREAS,   PUC  Resolution  86-0285  approved  settlement  of  the 
action  known  as  Horoer  J.  Olsen  vs.  City  and  County  of  San 
Francisco.   Superior  Court  No.   835-988   in  the  amount  of  $485  000 
plus  interest ;  and 

WHEREAS,   the  City  Attorney  has  negotiated  the  settlement 
of  back  interest  charges  of  $92,000  (on  the  $485,000 
settlement)  plus  interest  on  late  payments  of  the  agreed-upon 
settlement;  and 

WHEREAS,  authorized  funds  for  the  settlement  include 
$260,000  from  TDA  capital   improvement  monies  and  $253,000  from 
SFMRIC;  and 

WHEREAS,   approximately  $76,200  of  additional  funding  is 
necessary  to  pay  the  interest  charges  on  the  settlement;  and 

WHEREAS,  Homer  J.  Olsen  performed  additional  modification 
work  on  the  Powell  street  turntable  at  the  direction  of  PUC  and 
City  Attorney  staff;  and 

WHEREAS,   the  City  Attorney  and  Homer  J.   Olsen  agreed  to 
share  the  costs  of  this  remedial  work  with  the  City's  share 
equal  to  $12,000;  and 

WHEREAS.   PUC  Resolution  86-0484  approved  a  settlement  of 
the  action  W.   R.   Thomason,    Inc.   vs.   City  and  County  of  San 
Francisco,   Superior  Court  No.   841-499  for  $240,000;  and 

WHEREAS,    the  terms  of  the  settlement  included  interest  at 
7%  on  late  payment  of  principal  after  January  1.   1987;  and 

WHEREAS,    the  interest  charges  will  be  approximately 
$5,600;   now.   therefore  be  it 

RESOLVED,    that  the  Public  Utilities  Commission  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $93,800  for  payment  of  the  cable 
car  reconstruction  claims  filed  by  Homer  J.   Olsen  and  W  R 
Thomason,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  »     'flPPII        1  4  ]%J 


\A  1987  

Secretary.  Public  i  iilKt.  s  L\>rr3ussion 


^gy'  

PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLimON  Na 


87-0126 


WHEREAS,  The  Public  Utilities  Commission  through  Bureau  of 
Administration  -  Bureau  of  Claims  and  Contracts  in  conjunction  with  City 
Attorneys  Office  has  entered  into  negotiations  with  plaintiff's  attorney  for 
the  settlement  of  Albert  Tong  Lee  v.  City  and  County  of  San  Francisco;  and 

WHEREAS,  Negotiations  have  resulted  in  a  recommended  settlement  of 
$650,000,  which  upon  approval  by  the  Public  Utilities  Commission  is  binding; 
and 

WHEREAS,  The  current  amount  budgeted  for  the  payment  of  claims  is 
insufficient  to  cover  this  amount  and  the  projected  cost  of  settlements  to  be 
paid  for  the  remainder  of  the  fiscal  year;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Supplemental  Appropriation  of  $650,000  to  insure 
payment  of  this  settlement.    Fund  is  requested  from  any  legally  available 
source. 


0248C 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of .  ^   APRIL  1  ^  1987 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  No. , 


87-=0127 


WHEREAS,  The  cost  Of  sewer  charges,  to  the  SF  Municipal 
Railway  have  increased  over  the  past  fiscal  year  due  to 
increases  in  consumption  and  rates;  and 

WHEREAS,  At  the  current  rate  of  expenditure  annual  costs 
will  exceed  the  approved  budget  by  $37,750;  and 

WHEREAS,  There  are  sufficient  funds  in  the  SF  Municipal 
Railway's  operating  budget  Other  Current  Services  to  cover  the 
deficit;   now,   therefore,  be  it 

Resolved,   that  the  Public  Utilities  Commission  authorizes 
a  fund  the  transfer  from  object  120  Other  Current  Services  to 
object  115  Sewer  Charges  in  the  amount  of  $37,750. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *     APRIL  1  4  1987  


 w 

PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87-0128 


WHEREAS,   The  Public  Utilities   Commission  has   directed  and 
authorized   the   development   of   the  Hetch  Hetchy/ Water  Department 
Resources  Management  Plan   (the   "Plan");  and 

WHEREAS,   The  Public  Utilities  Commission  desires   to   employ  a 
consultant   for   temporary  and   expert   management   services   to  assist  the 
Public   Utilities   staff   In  the   development   of  the   Plan  and   to  provide 
management   consulting   services   to   the  General  Manager  of  Public 
Utilities  and   to   the   Commission  on   Issues   related   to   the  development 
of   the  Hetch  Hetchy /Water  Department   resources   and   system ;  and 

WHEREAS,    Peat,   Marwlck,   Mitchell  and  Company's   staff  and 
particularly   Faruum  Alston  has  a   unique   and   critical   combination  of 
technical  background,   management   expertise   and  knowledge   of   the  Hetch 
Hetchy/Water  Department   system,    the   San  Francisco  administrative 
system  and   of   the   federal,    state  and   local  agencies  and  governmental 
bodies   involved   in  the  development   of   the  Hetch  Hetchy /Water 
Department   resources   and   system;    now,    therefore,    be  it 

RESOLVED,   That   the  General  Manager,    Public  Utilities,    Is  hereby 
authorized   to  execute   the  Professional  Services  Contract   between  the 
City  and  County  bf   San  Francisco,    through   its   Public  Utilities 
Commission  and  Peat,   Marwlck,   Mitchell   &  Company,    for  a  period   of  one 
year  not   to  exceed   ^150,000   at   agreed  upon  hourly   rates  not   to  exceed 
$115  with   the  opt  ion   to   renew  the   contract   for   two  additional   one  yea; 
periods.      Funds  are  available   In   the   Hetch  Hetchy/Water  Department 
Resources   Planning   Project  with  $75,000   to  be  certified   fiscal  year 
1986-87  and  $75,000   to  be   certified   fiscal  year  1987-88. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRt'. 


1  4  mi 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUMTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  _  87-0129 


WHEREAS,  As  a  result  of  an  unusually  dry  winter,  the 
rainfall  and  the  snowpack  level  at  Hetch  Hetchy  is  well  below 
the  normal  level  for  this  time  of  year;  and 

WHEREAS.   Hetch  Hetchy  has  reduced  power  generation  in 
order  to  conserve  water  for  domestic  needs;  and 

WHEREAS,  With  this  reduction  in  power  generation,   there  is 
a  need  to  purchase  additional  power  from  PG&E  to  meet  the 
municipal  and  the  Modesto  and  Turlock  Districts'  electrical 
needs;  and 

WHEREAS,   The  Department  estimates  an  additional  $23.7 
million  is  needed  to  purchase  supplementary  power;  now 
therefore .   be  it 

RESOLVED.   That  the  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  in  the  amount  of  $23.7  million  for  purchase  of 
power  to  be  funded  from  Hetchy s  available  unappropriated 
balance. 


01288:4/2/87 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL       1  4  1QR7  


4 


Secretary.  Puhliv  JJtt/irirs  CoJimission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUrrON  No. 

87-0130 


WHEREAS,  There  are  not  the  computer-based  tools  and  training 
required  to  meet  the  City's  obligations  for  resource  management  under 
the  new  power  sales  contracts;  and 

WHEREAS,  The  expertise  and  services  of  an  experienced 
consulting  firm  are  required  due  to  the  specialized  nature  of  the 
work  and  such  expertise  does  not  exist  within  the  Hetch  Hetchy  project; 
and 

WHEREAS.  There  is    $90,000  available  in  Object  100, 
Professional  Services;  now,  therefore,   be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Hetch  Hetchy  to  request  qualifications  and  proposals  and 
select  and  recommend  to  this  Commission  a  consulting  firm  to  provide 
the  required  services  to  meet  these  needs. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      APRU    ^  4   


Secretary:  Public  UtilttiesCo^lfis 


hisston 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0131 


WHEREAS,  There  Is  not  efficient  records  management  and  information 
retrieval  system  for  Hetch  Hetchy  Water  and  Power;  and 

WHEREAS,  The  expertise  and  services  of  an  experienced  consulting  records 
management  firm  are  required  due  to  the  specialized  nature  of  the  work  and 
such  expertise  does  not  exist  within  the  Hetch  Hetchy  project;  and 

WHEREAS,  there  is  $50,000  available  in  Object  109,  Other  Contractual 
Services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of 
Hetch  Hetchy  to  request  qualifications  and  proposals  and  select  and  recommend 
to  this  commission  a  consulting  firm  to  provide  the  required  services  to  study 
the  existing  situation  and  to  recommend  a  permanent  solution  to  the  problem 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  ■      flPRIt        1  4  1987 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  NO 

WHEREAS,  The  San  Francisco  Municipal  Railway  Transportation  Division  needs 
assistance  in  reformatting  its  present  stop  files  and  in  analysing 
ridership  data  in  order  to  explore  scheduling  alternatives  for  evening  and 
owl  service;  and 

WHEREAS,  David  Pilpell,  currently  an  undergraduate  student  at  University 
of  California,  Santa  Cruz,  is  willing  and  able,  to  perform  the  required 
services  for  the  promised  conpensation;  and 

WHEREAS,  Sufficient  funds  exist  in  the  San  Francisco  Municipal  Railway 
Transportation  Division  current  operating  budget  under  Sub-object  1001  - 
Professional  Services;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
General  Manager  of  the  San  Francisco  Municipal  Railway,  acting  through  the 
Director  of  Purchasing  and  Services,  to  negotiate  and  enter  into  a 
personal  services  agreement  with  David  Pilpell  to  provide  services  to  the 
Schedules  and  Service  Planning  Unit  of  the  San  Francisco  Municipal  Railway 
Transportation  Division  for  the  period  ending  October  30,  1987,  total 
compensation  not  to  exceed  Nine  Tliousand  Six  Hundred  Dollars  ($9,600)  for 
the  term  of  the  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissii 
at  its  meeting  of  J^p^^       ^  4  ^fiy  


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


87^133 


WHEREAS,  the  Mayor  requested  MUNI  to  vacate  its  stre*»tf;*r 
materials  and  equipment  storage  at  Pier  70  in  o  der  to  converrt^space 
to  an  auto  towing  and  dismantling  operation;  and  ^°"vert  the  space 

w^r.H  ""^^^         ^^^1  estate  department  has  identified  a  suitable 
warehouse  and  storage  space  at  23rd  and  Illinois;  and 

WHEREAS,  funding  for  this  lease  is  available  in  an  approved  TDA 

^7/8r^;MT'i  ^"^PPl^-^^"^-!         1986/87.  and  is  requested  in  the 

1987/88  MUNI  budget;  now,  therefore  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  requests  the  Real 
Estate  Department  to  negotiate  and  execute  a  lease  with  Harrigan! 

of  ^    i^c  2^^^         Illinois  fo;  storage 

ot  MUNI,  PCC  street  cars,  materials  and  equipment. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^    'APRIL       1  4  1987 

Secrvfary.  Puhin  I  'Twnr^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0134 


WHEREAS,  The  quantity  and  quality  of  the  San  Francisco  Municipal  Railway's 
service  largely  depends  upon  the  availability  of  vehicles  and, 

WHEREAS,  Muni's  Light  Rail  System  Is  a  major  component  to  San  Francisco 
Municipal  Railway's  city  wide  service  policy,  and, 

WHEREAS,  ."he  Ught  Rail  System's  fleet  availability  during  the  last  six 
months  has  fallen  below  the  dally  requirement  35%  of  the  time,  and, 

WHEREAS,  Light  Rail  Cars  waiting  repair  of  major  body  damage  Is  a 
significant  factor  contributing  to  the  shortfall  in  fleet  availability  and, 

WHEREAS,  Staff  analysis  confirms  that  a  program  designed  to  repair  cars 
with  major  body  damage  provides  the  optimum  solution  to  the  problem  of 
availability  in  the  short  and  long  term  and, 

WHEREAS,  4290,436  is  needed  to  repair  eight  (8)  cars  currently  on  long 
terra  hold  and 

WHEREAS,  Funds  exist  in  the  Safe  Harbor  Lease  Program  and  the  Transit 
Impact  Development  Fund;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests  that  the 
Mayor  approve  a  supplemental  appropriation  in  the  amount  of  fe290,436  for  the 
purpose  of  repairing  eight  Light  Rail  vehicles  on  hold  because  of  major  body 
damage,  said  funds  to  come  from  either  the  Safe  Harbor  Lease  Program  or 
Transit  Impact  Development  Fund  whichever  is  more  readily  available. 


032  7Z 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    fftPRIL      1  4  1987 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUMTY  OF  SAN  FHANCISCO 


RESOLUTION  Na 


87-^135 


WHEREAS.  During  the  past  two  years  Muni's  Workers 
Compensation  costs  have  been  increasing;  and 

WHEREAS,   These  costs  are  related  to  the  increase  in  the 
number  of  stress-related  claims,   higher  maximum  benefit  levels 
and  the  rise  in  medical  costs;  and 

WHEREAS,  Through  the  month  of  February,  Retirement  has 
paid  out  $2.7  million  in  Workers  Compensation  claims  out  of  a 
$2.9  million  budget;  and 

WHEREAS,   Based  on  the  current  rate  of  expenditure. 
Retirement  has  requested  from  Muni  an  additional  $1.4  million 
to  cover  Workers  Compensation  claims  through  the  remainder  of 
the  fiscal  year;  now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  in  the  amount  of  $1.4  million  to  cover  Workers 
Compensation  costs  for  the  Municipal  Railway  for  the  remainder 
of  the  fiscal  year.     Funding  is  requested  from  any  legally 
available  source. 


0039F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   'flPRII        1  4  ml 


Secn-tar,  l-uHtrrr 


PUBLIC  UTILITIES  COMMISSION 

Cfrr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  ^^MJlQG 


vmEREAS,  Legal  Services  is  responsible  for  providing  24-hour 
emergency  "on  call"  service  on  personal  injury  accidents,  appear  in  small 
claims  court  on  behalf  of  the  Municipal  Railway  In  the  evening,  and 
provide  critical  investigation  for  trial;  and  investigators  performing 
these  duties  are  entitled  to  compensation;  and 

WHEREAS,  The  amount  of  budgeted  for  overtime,  $60,595,  has  been 
exhausted  through  the  first  pay  period  in  March;  and 

WHEREAS,  The  absence  of  overtime  funds  will  result  in  Inability  to 
respond  to  personal  Injury  accidents  on  a  24-hour  basis,  small  claims 
court,  and  investigation  on  critical  cases  in  litigation;  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation 
request  in  the  amount  of  $19,436  to  fund  overtime  for  Legal  Services  for 
the  remainder  of  the  fiscal  year.    Funding  will  be  transferred  from 
"Miscellaneous  Salaries"  surplus  in  the  Bureaus. 


0222D 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    APRIL      1  4  1987 


Secretarv.  Puhlic  L'tT7iti»'s  ( 't>m tJtssion 


PUBLIC  UTILITIES  COMMISSION 

CrrV  ANO  CXJUNTY  OF  SAN  FRANCISCO 


RESOLimON  Na 


87-^)137 


evenue 


WHEREAS.   PUC  Finance  has  UMTA  funds  budgeted  for  R 
collection  equipment  which  is  no  longer  needed;  and 

;,nH  ..^m,"?^^!^^'  PU^.^i^^nce  requires  additional  office  automatio 
and  communication  equipment  to  produce  payment  documents,  track 
expenditures  and  provide  payment  information  to  distributed  sites* 
a  no  ' 

WHEREAS.   UMTA  has  approved  the  substitution  of  funds  for 
this  purpose;  now  therefore  be  it  tunas  tor 


e 

nd 

pment 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  EllERlL.,     1  4  1987 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 


S7-0138 

RESOLUTION  NO  ^   


WHEREAS,    the  S.F.    MUNI   Railway   is   in  need   of   a  new 
computerized   Vehicle   Maintenance   System  that  will  interface 
with   the   Materials   Management    System   and    the  Financial 
Management   System  and  to  meet   the   varied  functional 
requirements  of  providing   24   hour   a   day   repair   and  maintenance 
service   for   designated  MUNI   Vehicles;  and 

WHEREAS,    the   S.F.    MUNI    Railway   has    received   a  State 
Grant    in   tha   amount   of    $1,100,000    to    implement   a  new 
computerized  Vehicle   Maintenance   System;  and 

WHEREAS,    the   Commission's   Bureau   of  Management 
Information  Systems  has   agreed  to   implement   a   new  Vehicle 
Maintenance   System   for    the   S.F.    MUNI   Railway;  and 

WHEREAS,    the  Commission's   Bureau  of  Management 
Information  Systems   requires   expert   technical  Consulting 
Services    to   design   said   System;  and 

WHEREAS,    the  Bureau   of  Management    Information  Systems 
intends   to   implement  all   new  on-line  systems   using  the 
Cullinet,    Inc.,    IDMS  Database   technology;  and 

WHEREAS,    C.    G.    Computer    Services   has   proven   ability  and 
technical   expertise   in  on-line,    real-time  analysis  and 
programming   using   the   IDMS   technology;    Therefore   be  it 

RESOLVED,    that    this   Commission   authorizes    the  PUC 
General   Manager   to  enter   into  a  contract   modification  with  C. 
G.    Computer   Services    Cor    technical   consulting;    and   be    it  further 

RESOLVED,    that   this   modification   will    not  exceed 
$95,000.     Funding   to  be  provided   through  a  State  Grant  located 
in   FMS   Account    #909431,    fund    31-510,    index   code    350140,  Project 
719-01. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  I     flF'RIL       \A  1987 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCI6CO 


RESOLUTION  NO. 


87-^139 


WHEREAS,    The   S.P.    Municipal   Railway    is    in   need   of   a  new 
computerized  Vehicle  Maintenance  System   that   will   interface  with  the 
Materials  Management   System  to  meet   the   varied  functional 
requirements   of   providing   24   hour   a  day   repair   and  maintenance 
service   for   designated  Muni  Vehicle;  and 

WHEREAS,    The   S.    F.    Municipal   Railway   has    received    a   State  Grant 
in  the   amount   of   $1,100,000.00   to   implement   a   new  computerized 
Vehicle  Maintenance  System  for   the  S.P.    Municipal   Railway;  and 

WHEREAS,    A   supplemental    appropriation    in   the   amount    of  $200,000 
has   been   allocated  to   this  project;  and 

WHEREAS,    The   Commission's   Bureau   of   Management  Information 
Systems   has   been  asked  to  develop  and   implement   a   new  Vehicle 
Maintenance   System   for    the   S.F.    Municipal   Railway;  and 

WHEREAS,    The   Commission's    Bureau   of   Management  Information 
Systems   requires   expert  Technical   Consulting   Services   to  design  and 
implement    said   System;  and 

WHEREAS,   The  Commission's   Bureau   of   Management  Information 
Systems   intends  to   implement   all   new  on-line,    systems   using  the 
Cullinet    Inc.,    IDMS   Database   technology;  and 

WHEREAS,    Infomanage   Inc.,    has   proven   ability  and  technical 
expertise    in   on-line,    real-time   analysis   and   programming    using  the 
IDMS   technology;    Therefore   be  it 

RESOLVED,    That   this   Commission   authorizes   the   PUC  General 
Manager   to   enter    into   a   contract   modification   with    Infomanage  Inc., 
for   Technical   Consulting   for   an   amount    not    to   exceed  $373,000 

Funding    to   be   provided   through   a   State   Grant    located    in   FMS  Account 
#909431,    Fund    31-510,    Index   code   350140,    Project    715-01    in  the 
amount  of   $173,000   and   through  T.D.A,    Improvement  Allowance  funds  in 
the   amount   of  $200,000. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'II       1  4  1987 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  Robert  L.  Stein  began  his  career  with  the  City  of  San  Francisco  in  1948, 
and  served  in  a  variety  of  positions  for  over  thirty-eight  years,  designing 
electrical  systems  for  the  Department  of  Public  Works  and  Hetch  Hetchy  Water 
and  Power,  including  the  Cable  Car  rehabilitation  project  at  Washington-Mason 
carbarn;  and 

WHEREAS,  He  was  appointed  Superintendent  of  Hetch  Hetchy  Operations  and  Moccasin, 
returning  to  the  City  after  three  years  to  manage  the  Transit  Power  Improvement 
Program,  a  $50  million  rehabilitation  of  the  Municipal  Railway  electrical  power 
and  distribution  system;  and 

WHEREAS,  He  continued  to  manage  Hetch  Hetchy  major  power  projects,  including  the 
Market  Street  Guideway  project  and  the  J-Line  Extension  as  Senior  Project  Manager; 
and 

WHEREAS,  Throughout  his  career,  Robert  L.  Stein  has  performed  as  a  highly 
accomplished,  thoroughly  professional  engineer  and  project  manager,  making 
significant  and  lasting  contributions  to  the  public  services  of  the  City  of 
San  Francisco;     now,  therefore,  be  it 

RESOLVED,     That  the  Public  Utilities  Commission  on  the  occassion  of  his  retirement, 
hereby  honors  and  commends  Robert  L.   Stein  for  his  many  significant  accomplishments 
and  over  thirty-eight  years  of  dedicated  service  to  the  people  and  the  City  of 
San  Francisco;     and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  extends  its  best  wishes  to 
Robert  L.  Stein  and  his  family  for  good  health  and  happiness  in  the  future. 


PRESIDENT 


VICE  PRESIDENT 


COMMISSIONER 


COMMISSIONER 


COMMISSIONER 


GENERAL  MANAGER 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  APRIL     1  4  1987   

at  Its  meeting  of   —  


PUBLIC  UTILITIES  COMMISSION 


ciTv  AND  cou^f^r  of  SAN  FRANCISCO 


RESOLUTION  Na 


87-0141 


RESOLVED,  That  this  Commission  approves  Debit  Modification  in  the 
amount  of  $394,628  to  provide  additional  force  account  funds  as  set 
forth  in  Contract  Modification  No.  22  to  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-757,  Kirkwood  Powerhouse  Addition  -  General  Construction 
and  Equipment  Installation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'  1 


1  4  1987 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0142 


WHEREAS,  An  Agreement  between  the  City  and  Camp  Dresser  and  McKee, 
Inc.  (Consultant)  was  entered  into  November  5,  1986  for  Phase  I  - 
Conceptual  Engineering  for  the  Design  of  the  Crystal  Springs  Water 
Treatment  Plant;  and 

WHEREAS,  The  City  desires  to  have  the  Consultant  perform  pilot 
plant  tests  and  engineering  studies  on  alternative  disinfectants  to 
reduce  the  formation  of  trihalomethane  in  the  City's  water  supply;  and 

WHEREAS,  It  is  necessary  to  amend  the  Agreement  to  increase  the 
scope  of  work  and  provide  additional  compensation  to  provide  consultant 
services  to  perform  pilot  plant  testing  and  engineering  studies  on 
alternative  disinfectants;  and 

WHEREAS,  The  Consultant  has  provided  a  detailed  work  scope  for 
performing  said  services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer,  Public  Utilities  Commission,  to  execute 
Amendment  No.  1  to  said  Agreement  in  amount  not  to  exceed  $103,042. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n^etin,  of  \  4  1987   


PUBLIC  UTILITrES  COMMISSION 

ary  and  county  of  san  francisco 


FtESOLUrrON  No.  87-0143 


WHEREAS,  An  Agreement  between  the  City  and  Camp  Dresser  and  McKee, 
Inc.  (Consultant)  was  entered  into  November  5,  1986  for  the  Design  of 
San  Andreas  Water  Treatment  Plant  Expansion;  and 

WHEREAS,  The  City  desires  to  have  the  Consultant  perform  additional 
engineering  design  for  administrative  offices,  the  raw  water  pump  system 
and  the  plant  electrical  control  equipment  and  power  source;  and 

WHEREAS,  It  is  necessary  to  amend  the  Agreement  to  increase  the 
scope  of  work  and  provide  additional  compensation  to  consultant  to 
perform  the  additional  engineering  design;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer,  Public  Utilities  Commission,  to  execute 
Amendment  No.  l  to  said  Agreement  in  an  amount  not  to  exceed  $23,062. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^    'APRIL        lA  19B7  


Secretary,  Public  Utilities  CommiAion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0144 


WHEREAS,  An  Agreement  between  the  City  and  Parsons  Brinckerhoff 
Quade  &  Douglas,  Inc.  (PBQ&D)  was  entered  into  on  November  14,  1980,  for 
Phase  I  work  (Preliminary  Design,  Cost  Estimates,  and  Preparation  of  an 
Environmental  Impact  Report  and  Statement)  for  the  J-Line  Connection 
Project;  and 

WHEREAS,  Amendment  No.  1  to  said  Agreement  was  approved  by  the 
Public  Utilities  Commission  on  August  17,  1982  for  the  purpose  of 
completing  the  preliminary  design;  and 

WHEREAS,  Amendment  No.  2  to  said  Agreement  was  approved  by  the 
Publ ic  Uti 1 i  ties  Commi  ssion  on  June  11  ,  1 985  for  the  purpose  of 
performing  Phase  II  work  {Final  Design  and  Contract  Documents);  and 

WHEREAS ,  Amendment  No .  3  to  sai  d  Agreement  was  approved  by  the 
Publ ic  Uti 1 i ties  Commission  on  December  17,  1985  for  the  purpose  of 
performing  an  Operations  Analysis  Study;  and 

WHEREAS,  Amendment  No.  4  to  said  Agreement  was  approved  by  the 
Public  Utilities  Commission  on  July  18,  1986  for  the  purpose  of 
performing  additional  design  work  resulting  from  changes  in  the  project 
requirements;  and 

WHEREAS »  During  the  course  of  the  final  design  work,  additional 
sewer  rel ocation  work  was  determined  to  be  necessary  to  ful fil  1  the 
requirements  of  the  City  Department  of  Public  Works;  and 

WHEREAS,  It  is  now  necessary  to  further  amend  said  Agreement  to 
increase  the  scope  of  work  and  provide  compensation  for  additional 
consultant  design  services;  now,  therefore  be  it 

RESOLVED,    That    thi  s  Commi  ssion    hereby    authorizes    the  Deputy 

General    Manager   and    Chief  Engineer,    Publ ic    Uti 1 i ties    Commission,  to 

execute  Amendment  No.  5  to  said  Agreement  in  an  amount  not  to  exceed 
$25,081 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  »    'ftPRI',        14  1987 


Secretary,  Public  UtilttiesVotw. 


PUBLIC  UTILITIES  COMMISSION 
CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

SAN  FRANCISCO 

OIANNE  FEINSTEIN,  M«vo'  MUNICIPAL  RAILWAV 

DONALD  J.  eiBRER.  Qsnsrai  Managsi 


HFTCH  HETCHY 
WATER  AND  POWER 

UTILITIES  ENGINEERING  BUREAU 

SAN  FRANCISCO 
"9'"**'  WATER  OEPARTMENT 


U  IILI  I  Itb  bNUINbtHIIMU  bUHb 

LEO  JED.  Oepuiv  Gcnci.il  Maojqcr  and  Clnel  Eo 


April  21.  1987 


MEMORANDUM 


TO:  Members,  Public  Utilities  Commission 

Commissioner  Jeffrey  Lee,  President 
Commissioner  Charna  E.  Staten,  Vice  President 
Commissioner  H.  Wei  ton  Flynn 
Commissioner  Arthur  V.  Toupin 
Commissioner  Mark,  W.  Buell 
Donald  J.  Birjaf^  General  Manager 

FROM:  Leo  Jed^ 

SUBJECT:         Authorization  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,  1981,  the  Commission  delegated 
to  the  General  Manager  of  Public  Utilities  and/or  the  Deputy  General 
Manager  and  Chief  Engineer,  authority  to  execute  construction  contract 
modifications  in  amounts  up  to  $50,000  or  10%  of  the  original  contract 
amount,  and  to  report  quarterly  all  contract  modifications  so  authorized. 

Summarized  bel ow  are  al  1  contract  modi fi cations  executed  during  the 
period  January  1,  1987  through  March  31,  1987: 

HH-737R    -    Moccasin  Sewage  Treatment  Plant  -  Sludge  Drying  Beds 

A.  Contract  Modification  No.  1  for  a  zero  amount. 

Provided  for  the  construction  of  a  30  feet  x  6  feet  retaining 
wal 1  to  stabil ize  and  protect  the  slope  behind  the  Sewage 
Treatment  Plant  where  a  10  foot  diameter  penstock  is  buried 
near  the  surface.  The  cost  of  this  work  was  $3,900.00  and  no 
additional  contract  time  extension  was  required. 

Funds  for  this  work  were  made  available  by  deleting  $3,900.00 
from  Bid  Item  #4,  Allowance  for  extra  work. 

B.  Contract  Modification  No.  2,  a  debit  of  $1,075.00. 

Provided  for  the  removal  of  gravel  and  sludge  from  the 
exi  sti  ng  si udge  bed  and  the  repl  acement  wi th  new  1 ayers  of 
sand  and  gravel . 


1155  MARKET  STREET,  SAN  FRANCISCO.  OA  94103  -  [415)  554-0700 
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Total  Contract  Modifications  for  HH-737R  =  $1,075.00 
(1.6%  of  Contract) 


HH-757     -    Kirkwood  Powerhouse  Addition 

A.  Contract  Modification  Mo.  14,  a  debit  of  $24,217  provided  for 
the  following: 

1)  The  removal,  modification  and  reinstallation  of  (5) 
hatch  covers  located  above  the  Turbine  Shutoff  Valve. 
The  hatch  covers  were  modified  from  a  large  (1)  piece 
cover  to  a  (3)  piece  cover  for  easier  and  safer  handling. 

2)  Additional  electrical  grounding  for  City  furnished 
electrical  equipment. 

3)  Miscellaneous  mechanical  and  electrical  work  to  City 
furnished  equipment. 

B.  Contract  Modification  No.  15,  a  credit  of  $424,000. 

Reduced  the  estimated  quantity  of  reinforcing  steel  described 
under  bid  item  No.  48  from  1,700,000  lbs.  to  900.000  lbs. 
The  original  estimate  prepared  by  a  design  consultant  was 
based  on  the  requirements  of  other  similar  electrical  power 
stations. 

C.  Contract  Modification  No.  16,  a  debit  of  $47,070.00  provided 
for  the  following: 

1)  The  installation  of  runner  chamber  housing  standpipes. 

2)  Additional  work  for  the  alignment  and  installation  of 
the  runner  chamber  housing  and  spiral  distributor  case, 

3)  The  installation  of  valve  limit  level  switches  from  the 
Turbine  unit  to  the  Turbine  Shutoff  Valve  (TSV)  and  the 
Turbine  control  board  as  recommended  by  the  Turbine 
manufacturer. 

D.  Contract  Modification  No.  17,  a  debit  of  $41,172.00  provided 
for  the  following: 

1)  Welding  of  the  final  closure  piece  of  the  Penstock  into 
the  Powerhouse. 


2)     Furnishing   stub  angle   extensions    for   the  transmission 
towers. 
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3)  Miscelleaneous  electrical  work  to  the  Penstock 
monitoring  system. 

4)  Removal  of  the  turbine  piping,  pickling  the  piping  to 
remove  scale  and  reinstalling  the  piping. 

5)  Sandblasting  of  the  walls/floors  of  the  bypass  valve 
rooms  in  the  exi  sting  powerhouse  and  applying  a 
protective  concrete  sealer. 

E.  Contract  Modification  No.  18,  a  debit  of  $1,537.00. 

Provided  for  the  furnishing  and  installation  of  safety 
climbing  devices  and  a  heavy  duty  safety  ladder  as  required 
by  CAL-OSHA. 

F.  Contract  Modification  No.   19.   a  debit  of  $9,666.53  provided 
for  the  following: 

1)  The  installation  of  extra  lighting  fixtures  furnished  by 
the  City. 

2 )  Miscellaneous  electrical ,  mechanical  and  piping  work 
necessary  for  the  installation  of  City  furnished 
equipment  to  the  Powerhouse. 

Total  Contract  Modifications  for  HH-757  =  $633,616.53 
(5.9%  of  Contract) 


HH-771      -    Replace,  Repair  and  Paint  Trolley  Poles 

Contract  Modification  No.  1  for  a  zero  amount. 

Provided  for  the  extension  of  the  contract  completion  time  by 
35  calendar  days  due  to: 

1)  Late  delivery  of  new  trolley  poles  because  of  a  strike 
at  U.S.  Steel . 

2)  Adverse  weather  conditions  (rain). 

Total  Contract  Modifications  for  HH-771  =  $0.00 
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HH-773     -    San  Joaquin  Pipeline  No.  3  -  Repair  of  Mortar  Lining 

A.  Contract  Modification  No.  1 ,  a  debit  of  $8,250.00. 

Provided  for  an  increase  in  the  thickness  of  epoxy  mortar 
lining  to  be  applied  inside  the  pipeline  over  a  120  foot 
section.  The  thickness  was  increased  from  1/2  inch  to 
between  1  and  2  inches  in  order  to  match  up  evenly  with  the 
surrounding  existing  mortar  lining. 

B.  Contract  Modification  No.  2,  a  credit  of  $98,253.00. 
Provided  for  the  following: 

1)  Deletion  of  approximately  4,494  linear  feet  of  piepline 
which  was  considered  to  require  a  new  cement  mortar 
lining.  The  existing  nortar  lining  was  in  sound 
condition  upon  further  inspection. 

2)  Additional  compensation  for  labor  and  equipment 
necessary  to  protect  and  work  around  the  deleted 
sections  of  pipeline  (4,494  ft.)  which  did  not  require  a 
new  cement  mortar  lining. 

3)  Compensation  for  additional  labor  and  equipment  required 
to  remove  the  existing  lining  and  overlay  material  in 
the  pipe  invert  which  was  actually  thicker  than  shown  in 
the  contract  documents. 

Total  Contract  Modifications  for  HH-773  =  ($90,003.00) 


WD-1780    -    Construction  of  Crystal  Springs  Pipeline  No.  3 

A.        Contract  Modification  No.  1,  a  debit  of  $25,000.00. 

Provided  for  the  grading  and  paving  of  approximately  700  ft. 
of  access  road  to  a  yard  to  be  used  by  the  contractor,  Homer 
Olsen/Francis  Construction,  AJV  for  the  storage  of  materials, 
equipment  and  a  construction  field  office.  This  yard  was 
approved  by  the  City  of  South  San  Francisco  for  use  as  a 
storage  yard,  etc.  providing  that  the  access  road  be  graded 
and  paved. 

This  work  will  be  done  under  a  Force  Account  with  the 
Contractor  and  the  City  sharing  the  cost  equally  and  the 
maximum  cost  to  the  City  will  not  exceed  $25,000.00. 
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This  modification  will  extend  the  contract  completion  time  by 
five  (5)  calendar  days. 

B.  Contract  Modification  No.  2,  a  debit  of  $43,400.00. 

Provides  for  the  sawcutting  and  removal  of  up  to  7,000  linear 
feet  of  concrete  base  underlying  the  street  surface  along  the 
pipeline  route,  Railroad  Avenue  to  Airport  Boulevard  in  South 
San  Francisco.  This  concrete  base  is  situated  beneath  the 
trench  to  be  excavated  for  the  placement  of  the  piepline. 
Removal  of  the  concrete  base  will  enable  excavation  of  the 
trench  to  a  deeper  level  as  required  for  the  placement  of  the 
pipel ine. 

C.  Contract  Modification  No.  3,  a  debit  of  $6,484.00. 

Provided  for  the  manufacture  of  special  fittings  for  (?) 
sections  of  the  pipeline.  During  excavation,  a  14  inch  sewer 
line  of  South  San  Francisco  intersecting  the  route  of  the 
Crystal  Springs  pipeline  was  encountered.  It  then  became 
necessary  to  lower  the  Crystal  Springs  pipeline  at  this  point 
which  thereby  required  special  fittings  to  be  attached  to  the 
pipel ine. 

Total  Contract  Modification  for  WD-1780  =  $74,884.00 
{1 .3%  of  Contract) 


WD-1936R  -    Modernization  of  Elevator  -  425  Mason  Street 

Contract  Modification  No.  1  for  a  zero  amount. 

Provided  for  the  extension  of  the  contract  completion  date  by 
29  calendar  days  because  of  delays  caused  by  the 
subcontractor,  Robinson  Elevator  Company  for  demolition  and 
removal  work.  Robinson  Elevator  Company  was  replaced  by  the 
Imperial  Elevator  Company  under  PUC  Resolution  No.  86-0492. 

Total  Contract  Modifications  for  WD-1 936R  =  $3,063.00 
(1  A%  of  Contract) 
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WD-1 948    -    Calaveras  Reservoir  -  Grout  and  Stabilize  Outlet  Tunnel 

Contract  Modification  No.  1,  a  debit  of  $4,946.16. 

Provided  for  the  cleaning  of  74  holes  within  the  tunnel  by 
means  of  drill ing.  It  was  necessary  to  remove  di rt  and 
debris  from  these  holes  prior  to  the  application  of  grouting. 

Total  Contract  Modifications  for  UD-1948  =  $4,946.16 
(1.8%  of  Contract) 


MR-852R    -    Municipal    Railway   Cable  Car   Barn    -    Halon    Fire  Supression 
System  ~  ~~  ~^ 

Contract  Modification  No.  1,  a  credit  of  $160.00. 

Provided  for  the  furnishing  and  installation  of  (5)  Automatic 
Sprinkler  Heads  in  the  Mechanical  room  and  the  deletion  of  a 
glass  installation  in  (2)  doors. 

Contract  completion  time  was  extended  by  (9)  calendar  days. 
Total  Contract  Modifications  for  MR-852R  =  ($160.00). 


MR-862     -    Municipal  Railway  -  Geneva  Carbarn  Improvements 

Contract  Modification  No.  1,  a  debit  of  $3,949.93. 

Provided  for  the  furnishing  and  installation  of  (6)  pipe 
posts  and  approximately  40  feet  of  special  doweled  curb.  The 
curbing  and  pipe  posts  were  requested  by  DPW's  Traffic 
Engineering  in  order  to  protect  the  Traffic  Controller  at  the 
south  entrance  of  the  Geneva  yard. 

Total  Contract  Modifications  for  MR-862  =  $3,949.93 
(4.6%  of  Contract) 


JOD:fmd 


0455F 


San  Francisco  Water  Department 


MEMORANDUM 


DATE: 


April  20,  1987 


TO: 


General  Manager,   Public  Utilities  Commission 


FROM: 


General  Manager  and  Chief  Engineer 


SUBJECT:     Monthly  Report  of  March  Activities 


OPERATIONS 


Storage .     The  month-end  status  of  local   storage  reservoirs   is  shown  on 
the  accompanying  figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  March  amounted  to  16.2  billion 
gallons  or  54%  of  capacity.     This  is  higher  than  the  15.6  billion 
gallons  and  5!S%  of  ca  pa  city  in  storage  at  the  end  of  February.     For  the 
Suburban  system  as  a  whole,   storage  amounted  to  41.3  billion  gallons 
and  53%  of  capacity  compared  to  41.8  billion  gallons  and  54%  of 
capacity  at  the  end  of  last  month. 

Production .  Water  supplied  by  Hetch  Hetchy  and  the  production  of  local 
water  treatment  plants  are  shown  on  the  accompanying  figure  2. 

Consumpt  ion .  Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  figure  3, 


Water  Suppl y 


1,  Hetch  Hetchy  water   import;     An  average  of  150.3  million 
gallons  per  day   (MGD)   for   the  month  of  March. 

2.  Sunol  Valley  Filtration  Plant  treated  81.0  MGD. 
San  Andreas  Filtration  Plant  treated  52.9  MGD. 

3  .     Consumption  (MGD  average  ) : 

March  1987  -  236.7)  21.3  percent  more 

March  1986  -  195.1) 

March  1987  -  236.7)  1.4  percent  less 

March  1976  -  240.1) 

12  months  preceding 

April   1,   1987     -     289.0)  5.1  percent  more 

April   1.   1986     -  275.1) 

4.     Storage  (million  gallons)  as  of  April  1: 


1986 


1987 


Increase 
-  Decrease 


Capaci  ty 


%  Full 


Alameda  Div.    (Capacity  48,014] 


45,271 


2  5  ,099 


-  20,172 


52 


Peninsula  Div.    (Capacity  29,783) 


24,856 


16,166 


-  8,690 


54 


Total   (Maximum  Capacity  77,797) 


70,127 


41  ,265 


-  28,862 


53 
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CONTINUING  PROGRAMS 


Net  Paying  Sales 

Actual 
Es  t iraated 

Increase 

Increase/Decrease  (%) 


March 
1987 


$3,432,487 

3,407,351 
25,156 
.74 


Fiscal  Year 
To  Date 

$40,642 ,577 

.38,401,517 

2  ,  241  ,060 

5.84 


Leases  and  Permits .     By  the  terms  of  their  leases,   royalties  or 
percentage  of  revenue  received  for   the  month  of  March  are  as  follows 


Santa  Clara  Sand  and  Gravel 

Sunol  Golf  Course 

Crystal  Spr ings  Golf  Course 


$18,305.30 
16,180.62 
11  ,935  .40 


Vehicular  Accidents.  During  the  month  of  March  there  were  7 
accidents ,  3  of  which  were  possibly  avoidable. 


Industrial  Accidents.  There  were  6  lost-time  injuries  in  March. 
There  is  a  total  of  17   for  the  calendar  year. 


Flushing .     The  flushing  program  was  suspended  in  March. 

March  Fiscal  Year 

1987  1986-87 


Mains  (all  sizes),  lineal 
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JEFFREY  LEE 
PRESIDENT 

CHARNA  E.  STATEN 
VICE  PRESIDENT 

K  WELTON  FLYNN 

ARTHUR  V.TOUPIN 

MARK  W  BUELL 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

OIANNE  FEINSTEtN.  MAYOR 
DONALD  J-  BIRRER.  GENERAL  MANAGER 


April  24,  1987 


MUNICIPAL  RAILWAY 

WATER  DEPARTMENT 

HETCH  HETCHY 
WATER  AND  POWER 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
attorney-client  matters  on  Tuesday,  April  28.  1987,  at  1:30  P.M.Tln 
Room  287.  City  Hall,  San  Francisco,  California. 

Sectlon^49^rq?'?'        In  compliance  with  California  Government  Code 
bection  54956.9(a)  regarding  the  following  cases: 

Tracy  M.  Klpp  v.  City  and  County  of  San  FranM^.n. 
Superior  Court  No.  707-047.  — '  ~ 

Richard  Foy  Roberts  v.  City  and  County  of  San  Francisco. 
Superior  Court  No.  841-055.  


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB:gj 


cc:     Members,  PUC 
D.  Blrrer 
G.  Krueger 
K.  Reiley 
J.  Feeney 
D.  Rohrer 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  941 02  •  (415)  554-7316 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
April  28,  1987 

COMMISSIONERS 
Jeffrey  Lee,  President 
Charna  E.  Staten,  Vice  President 


H .  Welton  Flynn 


Arthur  V.  Toupin 


Mark  W.  Buell 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Donald  J.  Birrer 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


87-060 


Call  to  Order:     2:17  P.M. 


Present:     Vice  President  charna  E.  Staten,  Commissioner  H.  Welton 

Flynn,  Commissioner  Arthur  V.  Toupin,  Commissioner  Mark  W. 
Buell 

Excused;     President  Jeffrey  Lee 


On  motion  of  Toupin,  seconded  by  Flynn,  the  Minutes  of  the  regular 
meeting  of  April  14,   1987  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0145       MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$27,000. 

VOTE:     Ayes  -  Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0146       WD      Approving  collections  in  the  amount  of  $7,800.87,  for 
payment  of  damage  claims  which  the  Water  Department 
has  against  miscellaneous  debtors  for   the  months  of 
January,  February  and  March,  1987. 

VOTE:     Ayes  -  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0147       HH       Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-769,  Hetch  Hetchy  Fire  Protection 
System,  Moccasin,   Early  Intake  and  Warnerville. 

VOTE:     Ayes  -  Staten,  Flynn,  Toupin,  Buell 


86-061 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Awarding  Municipal  Railway  Contract  No.  MR-970, 
Presidio  Facility:     Modification  to  Room  150,  in  the 
amount  of  $515,000,   to  the  sole  bidder,  Angotti  & 
Reilly/T.E.  Joo  -  Joint  Venture,  Contractor,  subject 
to  the  concurrence  of  the  Urban  Mass  Transportation 
Administration . 

VOTE:     Ayes  -  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  modify  a 
contract  with  Abbett  Electric  Corporation  for  the 
provision  and  installation  of  fifteen  auxiliary 
propulsion  units  on  Flyer  trolley  coaches,  increasing 
the  total  contract  amount  to  a  sum  not  to  exceed 
$311,544.45  to  provide  for  the  addition  of  California 
state  sales  tax. 

VOTE:     Ayes  -  Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Reaffirming  the  Commission's  policy  intent  that  the 
value  of  the  Kirkland  property  realized  through 
disposition  shall  be  fully  applied  to  the  costs  of 
the  Woods  facility  expansion;  requesting  the  Director 
of  Property  to  initiate  the  steps  necessary  for  the 
Commission  to  acquire  Parcel  No.   4170,   Lot  9,  and 
Parcel  No.  4171,  Lot  20,  in  order  to  realize  the 
needed  expansion  of  the  Woods  facility;  and  directing 
the  General  Manager  of  Public  Utilities  and  staff  to 
pursue  these  actions  and  transactions  and  keep  the 
Commission  fully  informed  on  progress  attained. 

VOTE:     Ayes  -  Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $636,000  for  the  defense  of  the  City's 
water  rights. 

VOTE:     Ayes  -  Staten,  Flynn,  Toupin,  Buell 


87-062 


on  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Requesting  the  Board  of  Supervisors*  approval  to 
contract  with  a  security  firm  for  the  provision  of 
security  personnel  for  the  period  of  July  1,  1987  to 
June  30,  1988. 

VOTE:     Ayes  -  Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  negotiate  and  execute  a  Professional 
Services  Agreement  with  Gordon  H.  Chong  and 
Associates  for  an  amount  not  to  exceed  $600,000,  for 
services  related  to  the  Municipal  Railway  Treat 
Avenue  Facility;  and  authorizing  the  Deputy  General 
Manager  and  Chief  Engineer  to  negotiate  an  Agreement 
with  Parsons,  Br inckerhof f ,  Quade,  and  Douglas  and 
VBN  Corporation,  in  that  order  of  preference,  if  an 
Agreement  cannot  be  reached  with  Gordon  H,  Chong  and 
Associates . 

VOTE:     Ayes  -  Staten,   Flynn,  Buell 
Noes  -  Toupin 


On  motion  of  Flynn,  seconded  by  Buell,   the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1967, 
8-Inch  Ductile  Iron  Main  Installation  in  Steiner 
Street  Between  Sutter  and  Jackson  Streets,   in  the  net 
amount  of  $318,750,  to  P  &  J  utility  Co.,  Contractor. 

VOTE:     Ayes  -  Staten,  Flynn,  Toupin,  Buell 


On  motion  of  Toupin,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.   1  to  a  Professional 
Services  Agreement  with  DeLeuw,  Gather  &  Company  for 
services  in  conjunction  with  the  completion  of  the 
design  of  the  Harrison  street  Facility,   for  an  amount 
not  to  exceed  $50,283. 

VOTE:     Ayes  -  Staten,   Flynn,  Toupin,  Buell 


87-063 


On  motion  of  Flynn,  seconded  by  Buell,  the  following 
resolution  was  adopted: 

87-0156      E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  Amendment  No.  2  to  a  Professional 
Services  Agreement  with  Bechtel  National,  Inc.,  for 
preliminary  engineering  and  environmental  review  for 
the  Muni  Metro  Turnaround  Facility,  for  an  amount  not 
to  exceed  $107,412. 

VOTE:     Ayes  -  staten,  Flynn,  Toupin,  Buell 


On  motion  of  Buell,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

87-0157       E        Approving  the  total  estimated  additional  funding  of 
$887,677  for  Hetch  Hetchy  Contract  No.  HH-757, 
General  Construction  and  Equipment  Installation, 
Kirkwood  Powerhouse  Addition;  and  approving  Debit 
Contract  Modification  No.  23  in  the  amount  of 
$789,677,  the  additional  funds  required  at  this  time, 

VOTE:     Ayes  -  Staten,   Flynn,  Toupin,  Buell 


On  motion  of  Flynn,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

87-0158      FM      Authorizing  the  Assistant  General  Manager,  Finance, 
to  apply  for,  accept,  and  expend  up  to  $3.8  million 
of  Bridge  Toll  funds  for  San  Francisco  Municipal 
Railway  Improvement  Corporation  lease  payments;  $1.5 
million  in  Capital  Improvement  funds;  and  $35.2 
million  of  regional  funds  such  as  Transportation 
Development  Act   (TDA)  Articles  3  and  4,  State  Transit 
Assistance   ( STAs ) ,  and  AB1107  half-cent  sales  tax 
revenues  for  1987-88  Municipal  Railway  operations. 

VOTE:     Ayes  -  Staten,  Flynn,  Toupin,  Buell 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Resolution  No.   87-0150  —  Reaffirming  the  Commission's  policy  intent 
that  the  value  of  the  Kirkland  property  realized  through  disposition 
shall  be  fully  applied  to  the  costs  of  the  Woods  facility  expansion- 
and  requesting  the  Director  of  Property  to  initiate  the  steps 
necessary  for  the  Commission  to  acquire  Parcel  No.    4170,  Lot  9,  and 
Parcel  No.   4171,  Lot  20. 

Mr.  Douglas  Wright,  Director  of  Planning  and  Development,  stated 
that  last  year   the  Commission  initiated  action  which  will  lead  to 
the  disposition  of  Kirkland.     The  next  step  is  to  purchase  property 
adjacent  to  the  Woods  facility  which  will  allow  expansion  of  that 
facility  and  with  the  Harrison  Street  Facility  will  serve  the  needs 
of  the  motor  coach  fleet. 


87-064 


Commissioner  Flynn  inquired  as  to  the  value  of  the  Kirkland  property 
and  the  property  to  be  purchased.     Mr.  Wright  replied  that  the 
estimate  of  the  Kirkland  property,  assuming  rezoning,  is 
approximately  $17-18  million.     The  terms  of  any  sale,  including  the 
leaseback  of  the  facility,  will  affect  the  market  value.     Two  years 
ago,  the  Real  Estate  Department  estimated  the  value  of  the  Tubbs 
property  as  $5-7  million,  including  relocation  costs.     The  estimated 
cost  of  the  expansion  project  is  about  $15  million.     On  motion  of 
Commissioner  Flynn,  seconded  by  Toupin,  Resolution  No.  87-0150  was 
adopted . 

******** 

Item  No.  9  —  Presentation  of  Fiscal  Year  1986-87  Mid-Year 
Performance  Reports. 

A  copy  of  the  report  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

Oral  reports  were  given  for  Hetch  Hetchy  Water  and  Power,  the  San 
Francisco  Water  Department  and  the  PUC  Bureaus. 

******** 

Item  14  —  Authorizing  an  agreement  with  the  Center  for  Accelerated 
Learning  for  training  of  Municipal  Railway  management  personnel. 

Commissioner  Flynn  asked  why  staff  was  proposing  to  extend  the 
contract  with  Dale  Watson  &  Associates  for  management  training 
(under  Calendar  item  No.  15)  rather  than  have  one  contract  with  the 
Center  for  Accelerated  Learning  covering  all  training, 

Mr.  Paul  Toliver,  Deputy  General  Manager,  Transportation,  Municipal 
Railway,  replied  that  training  under  item  No.  14  covers  the 
Transportation  and  Facilities  Maintenance  Divisions  of  the  Municipal 
Railway,  while  Item  No.  15  covers  Equipment  Maintenance.     Item  No, 
15  provides  for  the  continuation  of  a  contract  which  has  been  in 
place  since  1985.     Item  No.   14  will  be  a  new  training  contract.  A 
selection  committee  reviwed  proposals  and  recommended  the  Center  for 
Accelerated  Learning  for  the  Transportation  and  Facilities 
Maintenance  Divisions . 

Commissioner  Buell  moved.  Commissioner  Toupin  seconded  to  approve 
Item  No.   14  as  recommended.     On  the  question,  Commissioners  Staten, 
Toupin  and  Buell  voted  "aye."     Commissioner  Flynn  voted  "no." 

Item  No.   15  —  Authorizing  modification  to  the  contract  with  Dale 
Watson  &  Associates  for  managerial  training,  extending  the 
completion  date  to  December  31,  1987  and  increasing  the  amount  by 
$24,000.00.  ^ 

Commissioner  Flynn  stated  that  his  concern  was  that  this 
modification  is  a  spinoff  from  the  work  proposed  under  Item  No  14 
because  the  firm  was  not  successful  in  obtaining  the  new  contract. 

Mr.  Birrer  requested  that  this  matter  be  continued  for  review. 
Commissioner  Toupin  moved  to  rescind  the  action  taken  on  Item  No.  14 
and  to  continue  Item  No.   15.     Commissioner  Buell  seconded.  The 
motion  was  unanimously  adopted. 

******** 

Resolution  No.  87-0153  --  Authorizing  negotiation  and  execution  of  a 
professional  services  agreement  with  Gordon  H.   Chong  and  Associates 
for  services  related  to  the  Municipal  Railway  Treat  Avenue  Facility. 


87-065 


Mr.  Leo  Jed,  Deputy  General  Manager  and  Chief  Engineer,  PUC,  stated 
that  based  upon  interviews  conducted  by  the  selection  committee  and 
the  application  of  the  Local  Business  Enterprise  (LBE)  and  Minority 
Business  Enterprise  (MBE)  preferences,  the  firm  of  Gordon  H.  Chong 
and  Associates  is  recommended.     In  the  application  of  the 
preferences,  the  firm  of  Parsons  Brinckerhof f ,  Quade  and  Douglas 
(PBQ&D)  did  not  receive  the  LBE  preference,  which  would  have 
increased  their  score  5%.     In  fact,  they  are  a  local  business.  The 
Administrative  Code  provides  that  a  firm  must  have  applied  for 
certification  as  an  LBE  prior  to  submission  of  the  proposal,  PBQ&D 
did  not  apply  for  the  preference  prior  to  submitting  their 
proposal.     If  they  had  been  afforded  the  5%  premium  for  being  an 
LBE,  the  points  spread  would  have  shifted  to  PBQ&D.     He  said  that 
staff  is  of  the  opinion  that  both  firms  are  qualified  to  do  the 
work.     As  an  additional  matter  which  was  not  considered  during  the 
selection  process,  the  firm  of  Gordon  Chong  has  proposed  a  fee  which 
is  20%  less  than  that  of  PBQ&D,  about  $100,000  difference. 

Commissioner  Toupin  asked  whether  the  Commission  has  the  authority 
to  waive  the  requirements  of  the  Administrative  Code  regarding 
application  for  LBE  certification.     Mr.  George  Krueger,  Utilities 
General  Counsel,  replied  that  the  Commission  cannot  waive  a 
requirement  in  the  Administrative  Code. 

Mr.  Lee  Dolson,   representing  the  Downtown  Association  of  San 
Francisco,  requested  that  the  Commission  delay  action  on  this  matter 
for  the  purpose  of  determining  the  facts.     He  said  that  PBQ&D 
submitted  LBE  forms  in  1985  and  1986.     He  said  that  the  Downtown 
Association  was  concerned  about  the  anti-business  climate  in  the 
City.     He  mentioned  problems  with  the  proposed  contract  from  a  tax 
savings  and  efficiency  point  of  view,  as  well  as  fairness. 

Mr,  Arnold  Baker,  Contract  Compliance  Officer,   PUC,  stated  that  the 
function  of  his  office  is  to  see  that  there  is  minority  and  women 
business  participation  in  contracts,  and  to  apply  the  rules  of  the 
ordinance  regarding  that  participation  and  the  Local  Business 
Enterprise  preference.     The  Request  for  Proposals  clearly  states 
that  the  firm  must  apply  for  the  MBE,  WBE  or  LBE  preference  before 
submitting  the  proposal,  and  they  must  be  certified  before  an 
agreement  is  signed.     The  Human  Rights  Commission  did  not  have  PBQ&D 
in  its  data  base  as  a  certified  LBE  at  the  time  the  proposals  were 
submitted.     They  were  certified  a  few  days  after  the  selection 
committee  met.     Mr.  Baker  said  that  he  reviewed  the  data  submitted 
by  PBQ&D  and  conferred  with  the  Human  Rights  Commission  concerning 
the  firm's  application  for  certification  on  previous  contracts.  The 
result  was  there  was  no  prior  certification  of  LBE  status. 

In  reply  to  questions  by  the  Commission,   Mr,  George  Krueger, 
Utilities  General  Counsel,  stated  that  since  the  MBE,  WBE,  LBE 
ordinance  is  silent  on  certification  procedures,   if  the  puc 
documents  state  procedures,   then  they  are  controlling. 

Mr.  Peter  Settle,  Vice  President  of  PBQ&D,  stated  that  forms  had 
been  submitted  on  two  other  projects  in  1984  and  1986. 

Commissioner  Toupin  suggested  that  Mr.  Settle  furnish  the  documents 
to  the  Commission  so  that  the  City  Attorney's  office  may  review  them 
and  advise  the  Commission. 

Mr.  A.  T.  Le,   President  of  Mann  Consultants,   Inc.,  a  subcontractor 
for  PBQ&D,  said  that  PBQ&D  answered  the  questions  asked  on  the 
form.     He  said  that  he  had  spoken  with  staff  from  the  Human  Rights 
Commission  and  the  City  Attorney's  Office  who  agreed  that  he  had 
grounds  for  raising  an  objection. 


87-066 


Commissioner  Toupin  moved  to  have  the  City  Attorney  review  the 
documents  pertaining  to  PBQ&D's  earlier  applications  for  LBE 
certification  and  advise  the  Commission.     The  motion  died  for  lack 
of  a  second. 

Commissioner  Flynn  moved  to  approve  the  staff  recommendation  to 
contract  with  Gordon  H.  Chong  and  Associates,     Commissioner  Buell 
seconded,  and  added  that  by  PBQ&D's  own  admission  they  did  not  know 
the  procedures  for  certification.     Given  the  City  Attorney's  advice 
and  that  of  the  PUC's  Contract  Compliance  Officer,  he  said  that  he 
supported  the  staff  recommendation, 

Mr,  Gordon  Chong,  stated  that  90%  of  the  fees  generated  by  this 
project  will  go  to  MBE,  WBE  and  LBE  firms.     He  said  that  his  firm 
represents  the  Asian,  Black  and  Hispanic  communities.     The  firm  pays 
taxes  in  San  Francisco  and  San  Francisco  is  their  only  office. 

On  the  question.  Commissioners  staten,  Flynn  and  Buell  voted  "aye," 
Commissioner  Toupin  voted  "no," 


Resolution  No.  87-0154  —  Awarding  Water  Department  Contract  No, 
WD-1967  to  P  &  J  utility  Co,,  Contractor. 

Mr.  Jed  stated  that  the  second  low  bidder,  Berrios  Construction  Co,, 
Inc.,  a  minority  firm,   filed  a  protest.     Had  the  MBE  preference  been 
applied  to  their  bid,   they  would  have  been  the  lowest  bidder. 
However,   they  did  not  include  Addendum  No,   1  with  their  bid.  The 
City  Attorney  determined  that  the  bid  was  flawed  due  to  failure  to 
include  Addendum  No.  1.     Therefore,  the  staff  recommendation  is  to 
award  to  P  &  j  utility  Co. 

Mr,  Joseph  Morehead,  representing  Berrios  Construction  Co.,  Inc, 
stated  that  the  firm  received  Addendum  No,   1  eight  days  prior  to  the 
submission  of  his  bid,   deleting  a  certain  section  of  the  original 
bid  specification.     Having  received  notification  prior  to  submitting 
a  bid,  Berrios  did  not  intend  to  claim  any  benefit  under  the  deleted 
section.     Since  the  form  did  not  require  a  signature,  he  said  that 
he  felt  it  was  not  fatal  to  the  contract.     He  requested  that  the 
Commission  waive  this  defect. 

Commissioner  Flynn  pointed  out  that  the  Commission  had  received  a 
written  opinion  from  the  City  Attorney.     Commissioner  Flynn  moved 
the  staff  recommendation.     Commissioner  Buell  seconded.  Resolution 
No,  87-0154  was  unanimously  adopted. 


******** 


******** 


THEREUPON  THE   MEETING   WAS  ADJOURNED:      4:30  P.M. 


ROMAINE  A,  BOLDRIDGE 
Secretary 


87-067 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.    87-0145MR   4-28-87 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,    the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements  -  (Muni) 

Johnnie  Lee  Howard         85T5262-1         1-7         10-18-85  A  $27,000.00 

$12,500.00 

Judgments 


None 


$27 ,000.00 


Total  Settlements:  (1) 


Index     560946       Sub-object       14  5  0 


I  hereby  certify  that  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  April   28,  1987. 


Romaine  A.   Boldridge,  Seci^tary 


4-28-87 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  January,  February,  and  March, 
1987,  of  charges  for  damages  against  miscellaneous  debtors,  San 
Francisco  Water  Department,  in  the  amount  of  $7,800.87. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiliHes  Commission 
at  its  meeting  of   APRIL       2  8  1987  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


87-^147 


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  769.  Fire 
Protection  Work  is  to  be  performed  at  City  facilities  at  Moccasin.  Early 
Intake  and  Warnerville;  and 

WHEREAS,  the  Department  of  City  Planning  has  determined  this 
project  to  be  categorical  ly  exempt  from  the  Cal ifornia  Environmental 
Quality  Act  and  State  Guidelines  under  Class  l{f);  now,  therefore,  be  it 

RESOLVED,  That  thi  s  Commission  approves  the  pi ans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Water  and  Power  Contract  No.  769, 
Hetch  Hetchy  Fire  Protection  System,  Moccasin,  Early  Intake  and 
Warnerville. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


^    APRIL     2  R  IQR? 


PUBLIC  UTILITIES  Culvilviii>^luN 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87^148 


WHEREAS,   The  work  specified  under  Municipal  Railway  Contract 
No.  MR-970  Presidio  Facility:  Modification  to  Room  150  is  to  be  funded 
under  an  Urban  Mass  Transportation  Administration  Grant  under  Fund 
31-720-601732-189-03.  FMS  Account  No.   919441;  and 

WHEREAS.   A  bid  for  this  work  was  received  and  opened  publicly 
on  March  9,    1987;  and 


WHEREAS.   The  Contract  was  not  awarded  within  thirty  (30)  days 
of  receipt  of  bids  due  to  awaiting  determination  by  the  Director  of 
PUC's  Contract  Compliance  Office  that  the  bidder  has  met  the  Affirmative 
Action  Requirements  specified  for  the  Contract;  and 

WHEREAS.   The  Director  of  PUC's  Contract  Compliance  Office  has 
determined  that  the  low  bidder  has  met  said  Affirmative  Action 
Requirements;  and 


WHEREAS,   Section  6.1  of  the  San  Francisco  Administrative  Code 
as  amended  by  Ordinance  No.   34-68  adopted  by  the  Board  of  Supervisors  on 
December  2.   1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,    implement  or  improve  a  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B 
of  the  Administrative  Code;   now.   therefore,   be  it 


RESOLVED.   That  this  Commission  hereby  awards  Municipal  Railway 
Contract  No.  MR-970  Presidio  Facility:  Modification  to  Room  150,    in  the 
amount  of  $515,000.00  to  Angotti  &  Reilly/T.E.   Joo  -  Joint  Venture.  323 
Fremont  Street.   San  Francisco.   CA  94105,   the  sole  bidder,   who  was  deemed 
to  have  submitted  a  responsible  and  qualified  bid;   and  be  it 

FURTHER  RESOLVED.   That  the  award  of  this  Contract  to  a  single 
bidder  is  subject  to  the  concurrence  of  the  Urban  Mass  Transportation 
Administration. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUKTY  OF  SWi  FRANCISCO 


RESOLUTION  No. 


87-4)149 


WHEREAS,  The  Municipal  Railway  was  authorized  to  enter  into  a 
contract  with  Abbett  Electrical  Corporation  to  provide  and  install  IS 
Auxiliary  Propulsion  Units  on  Municipal  Railway  Flyer  trolley  coaches 
in  an  amount  not  to  exceed  $292,530.00,  and  authorized  by  Resolution 
No.    85-0322  on  August  6,    1985;  and 

WHEREAS,  the  original  authorization  did  not  include  California 
State  Sales  Tax;  and 

WHEREAS.  The  State  Sales  Tax  of  6.5  percent  of  the  contracted 
amount  or  an  amount  of  $19,014.45  is  applicable  to  this  contract;  and 

WHEREAS,     Funding     is     available     in    UMTA    Section     3  Technology 
Implementation  Grant  CA-03-3295   for   this   modification;   now,  therefore 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  autho- 
rizes the  Municipal  Railway  to  modify  the  Abbett  Electric  Corporation 
contract  by  adding  the  State  Sales  Tax  to  an  amount  not  to  exceed 
$311,544.45. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  ^   APRIL       2  8  1987 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUim  OF  SAN  FRANCISCO 

RESOLUTION  Na  87"" 01.50 


WHEREAS    The  Sail  Francisco  Public  Utilities  Commission  has  an  adopted 
Municipal  Railway  Facilities  Master  Plan;  and 

^  WHEREAS.  The  Facilities  Master  Plan  established  the  policy  objective  of 
closing  the  Kirkland  maintenance  and  storage  facility  due  to  its  less  than 
optinnim  size  and  incompatability  with  surrounding  land  uses;  and 

WHEREAS,  The  Facilities  Master  Plan  established  the  objective  of 
e>cpanding  the  Woods  maintenance  and  storage  facility  in  order  to  allow  the 
eventual  closing  of  Kirkland;  and 

WHEREAS,  The  Commission  requested  the  Director  of  Property  San 
Francisco  Real  Estate  Department,  in  July.  1986.  to  pursue  the  r;-zoning.  and 
disposition  of  the  Kirkland  property,  with  conditions;  and 

this  tiJJerand  "^^^^  ^^^^"i^S  and  disposition  process  is  being  completed  at 

fwo  .J^^^^t^'  The  expansion  of  the  Woods  facility  requires  the  acquisition  of 
two  adjacent  parcels,  the  block  bounded  by  Indiana.  Tubbs.  Tennessee,  and  23rd 
Streets;  now,  therefore,  be  it 

fh«f  ,^^^^^y^°'  J*^f^  the  Commission  does  hereby  reaffirm  its  policy  intent 

fuUv  a^Iier.  "'r'^'y'  ^'^''^^^  disposition  sh^U  be 

fully  applied  to  the  costs  of  the  Woods  facilitiy  expansion;  and  be  it  further 

Proper tfto'^fniJ^f!  .'I;^  Commission  does  hereby  request  the  Director  of 
Property  to  initiate  the  steps  necessary  for  the  Commission  to  acquire  the 
aforementioned  parcels.  $4170.  Lot  9.  and  fmil.  Lot  20.   in  order  to  realize 
the  needed  expansion  of  the  Woods  Facility;  and  be  it  further 

staff  ITltllt  fl!^''  the  commission  does  hereby  direct  its  General  Manager  and 
infnL  H  transactions  and  keep  the  Commission  fully 

informed  on  progress  attained.  "-ui-j-y 


0711R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    '    "ftPRll     2  P  1987 


Secretary.  Public  l  T?ff7(ryf  TjmStrf.st 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87—' 


WHEREAS,  The  City  and  County  of  San  Francisco's  rights  to 
divert  water  from  the  Tuolonme  River  are  now  subject  to  the 
review  of  the  State  Water  Resource  Control  Board;  and 

WHEREAS,  The  Control  Board  decided  in  December,  1986  that 
even  pre-1914  rights  could  be  subject  to  reallocation  as  part  of 
the  State's  water  plan  that  is  now  being  developed;  and 

WHEREAS,  there  are  challenges  to  San  Francisco's  water 
rights  under  the  Raker  Act  being  raised  by  Congressman  Lehman  and 
State  Senator  Ayala;  and 

WHEREAS,  The  next  three  years  will  be  a  critical  time  for 
the  defense  of  San  Francisco's  rights  to  the  high  quality  water 
provided  by  the  Hetch  Hetchy  system  and  will  require 
miscellaneous  support;  and 

WHEREAS,  Funds  are  available  in  Hetch  Hetchy's 
unappropriated  balance;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  in  the  amount  of  J636,000  for  the  defense  of  the 
City's  water  rights.     Funds  are  available  from  Hetch  Hetchy's 
unappropriated  balance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    t   APRIL     2  3  1987 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  M"  ^y^HJlSZ 


WHEREAS,   The  Public  Utilities  Commission  desires  to  protect 
and  preserve  its  proper ty  and  capital   assets  from  acts  of 
vandalism  and  theft,  and 

WHEREAS,  The  Public  Utilities  Commission  has  directed  staff 
to  develop  a  comprehensive  security  plan  for  the  protection 
of  said  property  and  assets,  and 

WHEREAS,  Uni  f o  rmed  Security  personnel   are  an   intergral  part 
of  this  plan,  and 

WHEREAS,  Staff  has  determined  that  contracting  for  said 
Uniformed  Security  personnel   with  an  outside  firm  is  both 
more  economical   and  practical   than  hiring  City  and  County 
personnel ,  and 

WHEREAS,   Section  8,300-1  of  the  San  Francisco  Charter  allows 
the  Commission  to  contract  for  services  when  the  Board  of 
Supervisors  has  determined  it  to  be  economical,  now 
therefore,  be  it 

RESOLVED,   That  this  C ommi  ssion  requests  the  Board  of 
Supervisors  approval   to  contract  with  a  security  firm  for 
the  provision  of  security  personnel   for  the  period  of  July 
1 ,  1987  to  June  30,  1988. 


hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


APRIL     2  8  1987 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  87—0153 


WHEREAS,  This  Commission,  by  its  Resolution  No.  86-0479,  adopted 
November  25,  1986,  authorized  the  Utilities  Engineering  Bureau  to  request 
proposals  from  consultants  to  provide  engineering  services  for  the  Municipal 
Railway  Treat  Avenue  Facility;  and 

WHEREAS,  After  thorough  eval uation  of  all  proposal  s,  supplemental 
proposals,  and  oral  interviews  with  the  three  most  qualified  firms,  the 
Selection  Committee  recommended  Gordon  H.  Chong  and  Associates  to  provide  the 
required  professional  services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer  to  negotiate  and  execute  a  professional  services 
agreement  with  Gordon  H.  Chong  and  Associates  for  an  amount  not  to  exceed 
$600,000  for  the  Municipal  Railway  Treat  Avenue  Facility;  and  be  it 

FURTHER  RESOLVED,  That  if  agreement  cannot  be  reached  with  Gordon  H. 
Chong  and  Associates,  the  Deputy  General  Manager  and  Chief  Engineer  shall 
negotiate  an  agreement  with  Parsons.  Brinckerhoff ,  Quade,  and  Douglas  and  VBN 
Corporation  in  that  order  of  preference. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *     APRIL       P,  P.  '^7 


Secretary.  Public  Utilities  Comm^sioi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,    Bids   for   San   Francisco   Water   Department   Contract  No 
1967,   8-Inch  Ductile   Iron  Main   Installation   in  Steiner  Street  between 
Sutter  and  Jackson  Streets  were  received  and  opened  publicly  on  March  31, 
1987;  and  * 

WHEREAS,  The  low  bid  in  the  net  amount  of  $318,750  was  submitted 
by  P  &  J  Utility  Co.;  and 

WHEREAS,  The  second  low  bid  in  the  net  amount  of  $333,750  was 
submitted  by  Berrios  Construction  Co.,  Inc.;  and 

WHEREAS,  Implementation  of  bid  preferences  provided  for  in 
Ordinance  No.  139-84  (San  Francisco  Administrative  Code  Chapter  12D)  for 
Local  Business  and  for  Minority  or  Women  Bidders  could  result  in  the 
determination  that  the  contract  be  awarded  to  the  second  low  bidder 
Berrios  Construction  Co.,  Inc.;  and 

WHEREAS.  The  City  Attorney's  Office  determined  that  the  failure  of 
the  second  low  bidder,  Berrios  Construction  Co.,  Inc.,  to  submit  Addendum 
No.   1    issued  during  the  bidding  time,   with  their  bid  made   their  bid 
non-responsive    and    recommended    that    their    bid    be    reiected-  now 
therefore,  be  it  ^         .  , 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1967,  8-Inch  Ductile  Iron  Main  Installation 
^^fi^^^n^^'^^^J  between  Sutter  and  Jackson  Streets  in  the  net  amount  of 
$3  8,750  to  P  &  J  Utility  Co..  5873  Mission  Street,  San  Francisco, 
California  94112.  as  the  lowest  responsive  bidder  and  rejects  all  other 
bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    r  APRIL      2  8  1987 


Secretary,  Public  Utilities  CommisAon 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87^155 


WHEREAS,  An  Agreement  between  the  City  and  DeLeuw,  Gather  &  Company 
was  entered  Into  on  November  21,  1986  for  professional  services  in 
conjunction  with  the  completion  of  the  design  of  the  Harrison  Street 
Facility;  and 

WHEREAS.  It  has  been  determined  that  additional  analyses  of 
functional  and  operational  plans  for  MUNI  facilities,  including  the 
related  Treat  Avenue  Facility,  would  be  beneficial  to  the  Harrison 
Street  Facility  Project,  as  well  as  other  MUNI  operating  divisions;  and 

WHEREAS,  It  is  now  necessary  to  amend  said  Agreement  to  increase 
the  scope  of  work  and  provide  compensation  for  additional  consultant 
services;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer,  Public  Utilities  Commission,  to  execute 
Amendment  No.  1  to  said  Agreement  in  an  amount  not  to  exceed  $50,283. 


/  hereby  cerHfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    t    APRIL      2  8  1987 


Secretary,  Public  Utiltties  CommXs'io 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUIVTY  OF  SAN  FRANCrSCO 


RESOLUTION  No. 


87-^156 


WHEREAS.  An  Agreement  between  the  City  and  Bechtel  National,  Inc. 
was  entered  into  on  August  21,  1985  for  Phase  I,  Preliminary  Engineering 
and  Environmental  Review  for  the  Muni  Metro  Turnaround  Facility;  and 

WHEREAS,  Amendment  No.  1  to  this  Agreement  was  made  on  April  22, 
1986  for  a  comprehensive  operational  analysis  of  Muni's  objectives  and 
criteria;  and 

WHEREAS,  New  alternate  alignments  in  the  Embarcadero  median  have 
been  developed  which  would  have  significantly  less  environmental  and 
economic  impacts  and  a  feasibility  analysis  of  these  new  alignments  is 
necessary;  and 

WHEREAS,  Additional  work  is  needed  primarily  in  the  areas  of 
operations  analysis ,  ridership  projection  analysis  and  construction 
feasibility  over  the  BART  subway;  and 

WHEREAS.  This  Amendment  also  provides  for  an  extension  of  time  of 
12  weeks  to  perform  the  aforementioned  work;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer,  Public  Utilities  Commission,  to  execute 
Amendment  No.  2  to  said  Agreement  in  an  amount  not  to  exceed  S107,412. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    r  APRIL     2  8  1987 


Secretary,  Public  Utilities  Comm/ssion 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  CX>\JNTt  OF  SAN  FRANCISCO 


RESOLUTION  No. 


87-0157 


WHEREAS,  Additional  funds  are  required  to  complete  Contract 
HH-757  for  construction  and  equipment  installation,  Kirkwood 
Powerhouse  Addition  project;  and 

WHEREAS,  The  estimated  additional  funds  required  due  to  unit 
quantity  overruns ,  extra  work  to  correct  equipment  defects  and 
necessary  design  changes  and  improvements  total  $887,677;  and 

WHEREAS,  A  Contract  Modification  including  final  negotiated 
prices  for  the  design  changes  and  improvements  will  be  submitted  to 
the  Commission  at  a  subsequent  meeting;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  total  estimated 
additional  funding  of  $887,677  for  Hetch  Hetchy  Contract  HH-757, 
General  Construction  and  Equipment  Installation,  Kirkwood  Powerhouse 
Addition;  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  Contract  Modification 
No.  23  in  the  amount  of  $789,677,  the  additional  funds  required  at 
this  time. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  \    WR\l       9.  P  ml 


sion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COOffTV  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


87^158 


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities 
Commission  requests  $40.5  million  of  regional  funds  to  finance  the 
1987-88  operations  and  capital  improvements  of  the  Municipal  Railway;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities 
Commission  proposes  to  claim  TDA  Article  4  monies,  TDA  Article  3  monies, 
STA  monies,  and  AB1107  half-cent  sales  tax  revenues  for  FT  1987-88;  and 

WHEREAS,  The  actual  distribution  of  1987-88  transit  operating 
assistance  to  AC  Transit,  BART,  and  Muni  is  subject  to  the 
recommendations  of  the  AB842  Transit  Finance  Policy  Committee;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  is  an  eligible 
claimant  for  BART  half-cent  sales  tax  revenues  and  Transportation 
Development  Act  funds  pursuant  to  provisions  of  the  California  Public 
Utilities  Commission  Code  Section  29142.2(1),   (b),  and  (c)  and  98200  et 
seq .  respect  ive ly ;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  met  the 
Metropolitan  Transportation  Commission  (MTC)  requirements  for  fund 
eligibility,  including  participation  in  the  Transit  Operating 
Coordinating  Council  (TOCC)  and  the  maintenance  of  fare  levels  sufficient 
to  comply  with  requirements  of  AB1107  in  the  year  for  which  sales  tax 
funds  are  requested;  now,  therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,  is  authorized  to  apply  for,  accept,  and  expend  up 
to  $3.8  million  of  Bridge  Toll  funds  for  SFMRIC  lease  payments;  $1.5 
raiUion  in  Capital  Improvement  funds;  and  $35.2  million  of  regional  funds 
such  as  Transportation  Development  Act  (TDA)  Article  3  and  4,  State 
Transit  Assistance  (STAs),  and  AB1107  half-cent  sales  tax  revenues  for 
1987-88  Municipal  Railway  operations;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  Is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  Metropolitan  Transportation 
Commission  in  connection  with  this  request. 


(OlOOG) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeHng  of  ^     -^>-''  '  '        2  8  1987 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


CLAIMS  DIVISION  -  MONTHLY  REPORT 


APRIL  '1987 


NEW  CLAIMS  FILED 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJ. 
AND  PROPERTY  DAMAGE: 

TOTAL : 

I 

CLAIMS  FILED  FISCAL  YEAR  TO  DATE  4/30/87 
CLAIMS  FILED  FISCAL  YEAR  TO  DATE  4/30/86 
COLLECTIONS 

COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  4/30/87 
COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE  4/30/86 
CLAIMS  SETTLED 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

TOTAL : 

CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  4/30/87 
CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE  4/30/86 
ACCIDENTS  RECORDED 

PASSENGER: 

TRAFFIC: 

TOTAL : 

ACCIDENTS  RECORDED  FISCAL  YEAR  TO  DATE  4/30/87 
ACCIDENTS   RECORDED  FISCAL  YEAR  TO  DATE  4/30/86 


NUMBER 

135 
173 

29 


337 
1746 
1711 


77 

51 


128 

1176 
1034 

221 
245 

466 

3740 
4113 


AMOUNT 

$  9,269,777 
5,975,251 

474,765 

$15,719,793 
$66,844,420 
$59,694,297 
$  16,336 
$  166,291 
$  98,658 

$  1,157,821 
57,064 

$  1,214,885 
$  5,217,159 
$  4,191,098 


466 


_Accidents  were  reported         125  were  Unreported  and  Delayed, 


ACCIDENT  REPORTS  -  CLAIMS 


DEPARTMENT 


APRIL  1987 


ACCIDENT  DESK 

PASSENGER              TRAFFIC  TOTAL 

MC  53  95  148 

TC  55  75          .  130 

SC  16                         8  24 

CC  5                         5  10 

STA.  29                           -  29 


TOTALS:  158  183  341 
UNREPORTED 

PASSENGER  TRAFFIC  TOTAL 

MC  21  16  37 

TC  15  17  32 

SC  7  1,8 

CC  5  16 

STA,  -         .  - 


TOTALS:  48  35  83 
DELAYED 

PASSENGER              TRAFFIC  TOTAL 

MC  11             ■  19  30 

TC  2                         6  8 

SC  2  13 
CC 

STA.  -                         -  - 


TOTALS:  15  27  42 

RECAP: 

PASSENGER  TRAFFIC  TOTAL 

MC  85  130  215 

TC       .  72  98  170 

SC  25  .                     10  35 

CC  10  7  17 

STA.  29  -  29 


TOTALS:        221  245  466 


TOTAL  TO  DATE: 


3740 


JEFFREY  LEE 
PRESIDENT 

CHAR  N A  E  STATEN 
VICE  PRESIDENT 

H.  WELTON  FLYNN 
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PUBLIC  UTrLI-rfts  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

DIANNE  FEINSTEIN.  MAYOR 
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NOTICE  OF  EXECUTIVE  SESSION 


MUNICIPAL  RAILWAY 

WATER  DEPARTMENT 

HETCH  HETCHY 
WATER  AND  POWER 
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Secretary 
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